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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


306th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY  5, 
1942. 
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Present:     Commissioners  Lewis  F.  Byington,  George  Filmer, 
J.  H.  Mc  Callum  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commi  ssioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  305th  regular  meeting  of  the 
Commission  held  December  29,  1%1  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4788— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  pro- 
visions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions,  to  the 
United  States  Office  of  Production  Management,  and  in  the 
event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San 
Francisco,  Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the    City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6- INCH  AND  8- INCH  CAST  IRON 
MAINS  IN  31st,  36th,  37th  and  39th  AVENUES  and 
MORAGA  STREET,  San  Francisco  Water  Department 
Specification  No.  324 

be  and  the  same  is  hereby  awarded  to  Fay  Improvement  Co.,  they 
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being  the  lowest  regular  and  responsible  bidders  for  said  work 
at  the  following  unit  prices  for  the  estimated  quantities 
stated: 


Item  Description  of  Item-Estimated  Quantity  Total  Amount 
No,  Unit  Price  for  Item 

1,    Excavation  and  backfill  for  6??  and  8"  pipe, 
trench  17"  wide  by  36"  deep;  3,070  linear 
feet  at  Twenty  Three  Cents  ($6.23)  per 
linear  foot.  $  706.IO 

2-3  No  Items  2  or  3 

4.  (a)  Installing  6;T  bell  and  spigot  cast  iron 

pipe;  1,270  linear  feet  at  Nine  Cents 
($0.09)  per  linear  foot.  114.30 
(b)  Installing  8"  bell  and  spigot  cast  iron 
pipe;  1,800  linear  feet  at  Eleven  Cents 
($0.11)  per  linear  foot,  I98.OO 

5.  Installing  fittings,  gate  valves,  etc.;  4700 

pounds  at  Three  Cents  ($0.03)  per  pound  141.OO 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  480  linear  feet  at  Forty  Cents 

($0.40)  per  linear  foot.  192.OO 

7.  (a)  Re pavement;  1,590  square  feet  of  street 

pavement  at  Twenty  four  cents  ($0,24)  per 
square  foot.  381 *6o 

(b)  Repavement;  45  square  feet  of  sidewalk 
pavement  at  Sixteen  Cents  ($0.l6)  per 
square  foot.  7  «20 

8.  Installation  of  3/4"  screw  taps;  125  screw  taps 

at  One  Dollar  (#1.00)  each  125.OO 

9.  Installation  of  3/4"  galvanized  service  pipe; 
2,000  linear  feet  at  Twenty  one  cents  (#0.21) 

per  linear  foot.  420.00 

10.    Estimated  field  inspection  cost;  30  calendar 

days  at  $8.65  per  calendar  day  259*5° 

A.    Materials  furnished  and  services  rendered  by 

the  San  Francisco  Water  Department.  4, 719 «8o 

Total  am  ount  of  Bid  $7,264.50 
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And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 66-951-295. 

And  be  it  further  Resolved,  the  Controller  is  hereby  requested 
to  approve  the  allocation  of  funds  necessary  to  fully  ac- 
complish the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  Filmer,  seconaed  by  Commissioner 
He  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  478Q— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  provi- 
sion s  of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions,  to  the 
United  States  Office  of  Production  Management,  and  in  .the 
event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San 
Francisco,  Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Eublic  Utilities  Commission  of 
the  City  and  County  of    San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6- INCH  CAST  IRON  MAIN  IN  41st 
AVENUE  BETWEEN  TARAvAL  AND  ULLOA  STREETS-SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO.  327 

be  and  the  same  is  hereby  awarded  to  Fred  T.  Fairey,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities  stated: 

The  item  numbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  ^Standard  Specifications  for  Laying  Cast  Iron 
Mains,  Public  Utilities  Commission,  City  and  County  of  San 
Francisco7',  dated  February,  194O: 

ITEM   Description  of  Item,  Estimated  Quantity       Total  Amount 
No.  Unit  Price  for  Item 


1.    Excavation  and  backfill  for  6"  pipe,  trench 
17"  wide  by  36"  deep;  520  linear  feet  at 
Forty  cents  ($0.40)  per  linear  foot.  $208.00 
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2-3  No.  Items  2  or  3 


4*    (a)  Installing  6,f  bell  and  spigot  cast  iron  pipe; 
520  linear  feet  at  Eight  Cents  ($Q.o8}per 
linear  foot*  4*>&Q 

5.  Installing  fittings,  gate  valves,  etc,;  600 
pounds  at  Two  and  one  half  cents  ($0*025)  per 

pound  15.OO 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  60  linear  feet  at  Fifty  cents 

($0.50)  per  linear  foot.  30*00 

7*    (a)  Repavement;  1,000  square  feet  of  street  pave- 
ment at  Twenty  six  cents  ($0.26)  per  square 
foot.  260.00 

8.  Installation   of  3/4"  screw  taps;  30  screw  taps 

at  One  Dollar  ($1,00)  each  30,00 

9.  Installation  of  3/4"  service  pipe;  630  linear 

feet  at  Thirty  Cents  ($0.30)  per  linear  foot.  189.00 

10.    Estimated  field  inspection  cost;  Ten  Calendar 

days  at  $8.65  per  calendar  day  86. 50 

A.    Materials  furnished  and  services  rendered  by  the 

San  Francisco  Water  Department  679*70 

Total  amount  of  bid  $l,539#8o 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropria- 
tion 66-951-298. 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  requested 
to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementlon  ed  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4790— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  pro- 
visions of  the  United  States  Government    or  any  of  its  agencies 
includin  g,  although  not  limiting  the  restrictions,  to  the 
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United  States  Office  of  Production  Management,  and  in  the 
event  the  contract  may  be  found  to  "be  inconflict  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San 
Francisco,  Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6- INCH  AND  8- INCH  CAST  IRON 
MAINS  IN  ARCH  AND  SHIELDS  STREETS- SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  NO.  325 

be  and  the  same  is  hereby  awarded  to  The  San  Francisco  Water 
Department,  it  being  the  lowest  regular  and  responsible  biaaer 
for  said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item      Description  of  Item,  Estimated  Quantity     Total  Amount 
No,  Unit  Price   for  Item 


1.    Excavation  and  backfill  for  6:t  and  8ft  pipe, 
trench  17n  wide  by  36?f  deep;  425  linear  feet 
at  Sixty  eents  ($0.60)  per  linear  foot, 

2-y    No  Items  2  or  3 

4.  (a)  Installing  8"  bell  and  spigot  cast  iron  pipe; 

85  linear  feet  at  Sight  Cants  ($0,08)  per 
linear  foot, 
(b)  Installing  6n  bell  and  spigot  cast  iron 

pipe;  340  linear  feet  at  Seven  Cents  ($0.07) 
per  linear  foot. 

5.  Installing  fittings,  gate  valves,  etc*;  1,200 
pounds  at  Three  Cents  ($0.03)  per  pound 

6.  (a)  Maying  bell  and  spigot  joints  for  pipe  and 

fittings;  60  linear  feet  at  Fifty  cents 
($0*50)  per  linear  foot, 

7.  (a)  Repavement;  690  square  feet  of  street  pavement 

at  Twenty  eight  cents  (#0,28)  per  square 

foot,  193.20 

8.  Installation  of  3/4Jt  s°rew  taps;  5  screw  taps  at 
Seventy  five  cents  ($0,75)  each  3.75 

9.  Installation  of  3/4"  copper  service  pipe;  40  linear 

feet  at  Thirty  five  cents  ($0.35)  Per  linear  foot  I4.OO 


$  266,00 

6.80 
23.80 
36,00 

30.00 
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10*    Estimated  field  inspection  cost;  9  calendar  days 

at  $8,65  per  calendar  day  77-85 


A.    Materials  furnished  and  services  rendered  by  the 

San  Francisco  Water  Department  587.95 

Total  amount  of  bid  $1,228.35 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in 
appropriation  66-951-296. 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby 
requested  to  approve  the  allocation  of  funds  necessary  to 
fully  accomplish  the  aforementioned  extension  of  water  mains 
and  services. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  u  nanimously: 

—RESOLUTION  NO.  4791— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  295 
for  the  Laying  of  6"  Cast  Iron  Mains  in  Evelyn  Way  and  Del 
Vale  Avenue,  contractor,  The  San  Francisco  Water  Department 
should  in  accordance  with  the  time  limit  set  forth  in  said 
contract  be  completed  on  or  before  June  26,  1941 ;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delays 
by  reason  of  interference  of  other  contractors;  and, 

WHEREAS,  said  San   Francisco  Water  Department  prosecuted 
the  work  of  the  contract  diligently. 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  One  H  undred  and  thirty  four  (134) 
days  for  completion  of  said  San  Francisco  Water  Department 
Contract  No.  295  and  liquidated  damages  for  the  resulting 
days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4792— 

WHEREAS,  the  Board  of  Supervisors  on  July  28,  1941, 
adopted  Resolution  No.  1978,  authorizing  execution  of  lease 
to  Tidewater  Associated  Oil  Company  of  land  under  the 
jurisdiction  of  the    San   Francisco  Water  Department,  located 
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at  the  southeast  corner  of  Laguna  Honda  Boulevard  and 
Clarendon  Avenue;  and, 

WHEREAS,  on  December  4,  1941,  the  City  Planning  Com- 
mission  adopted  Resolution  No.  2581,  specifying  that  said 
Commission,  after  due  consideration,  did  not  deem  it  'to  be  in 
the  public  interest  to  effect  such  proposed  change  of  re- 
zoning  from  second  residential  district  to  commercial  dis- 
trict, for  gasoline  and  oil  service  station  purpose. 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  approves 
and  hereby  requests  the  Board  of  Supervisors  to  repeal  its 
said  Resolution  No.  1978: 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  aaopted  unanimously: 

—RESOLUTION  NO.  479 V- 

RESOLVSD,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Department 
Order  for  Extra  Work  No.  1034,  in  amount  #304.25,  in  favor 
of  Barrett  and  Hilp,  under  Contract  No.  57~Cons"tr>uc^i°n  of  Air 
Line  Terminal  Building  and  Appu  rtenances,  covering  the  fol- 
lowing ; 

Revision  to  Hangar  Building-increasing  the  area  of  the 
Accounting  Room  and  decreasing  the  area  of  the  Locker  Room- 
$43.00. 

Alterations  to  the    low  pressure  gas  system  in  the  Hangar 
Building-3127.83. 

Furnish  and  install  additional  drains  in  the  Commissary  area 
of  the  Hangar  Building  -#133.42. 

On  m  otion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4.794 — 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  provi- 
sions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions,  to  the 
ttnited  States  Office  of  Production  Management,  and  in  the 
event  the  contract  may  be  found  to   be  inconfllct  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San 
Francisco,  Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
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the  City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6- INCH  AND  8- INCH  CAST  IRON 
MAINS  IN  SUNNYDALE  AVENUE  BETWEEN  HAHN  AND  SCHWERIN 
STREETS-SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICA- 
TION NO.  326 

be  and  the  same  is  hereby  awarded  to  R.  Flatland,  he  being  the 
lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

The  item  numbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  "Standard  Specifications  for  Laying  Cast  Iron 
Mains,  Public  Utilities  Commission,  City  and  County  of  San 
Francisco, tf,  dated   February,  I94O: 

Item   Description  of  Item-Estimated  Quantity      Total  Amount 
No.  Unit  Price    for  Item 


1*    Excavation  and  backfill  for  6ft  and  8ft  pipe, 
trench  17"  wide  by  36"  deep;  1,570  linear  feet 
at  Thirty  one  cents  ($0.31)  per  linear  foot,  $486.70 

2-3  No  Items  2  or  3 

4.    (a)  Installing  6?t  bell  and  spigot  cast  iron 

pipe;  100  linear  feet  at  Six   Cents  ($0.06) 
per  linear  foot.  6.00 
(b)  Installing  8"  bell  and  spigot  cast  iron 
pipe;  1,470  linear  feet  at  Sight  Cents 
($0.08)  per  linear  foot.  117.60 


5.  Installing  fittings,  gate  vqives,  etc,;  3>400 

pounds  at  Three  Cents  ($0.03)  per  pound  102.00 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  220  linear  feet  at  Thirty  five 

cents  ($0,35)  Per  linear  foot.  77. 00 

7.  (a)  Repavement;  150  square  feet  of  street  pavement 

at  Twenty  five  cents  ($0.25)  per  square 

foot.  37*50 

8.  Installation  of  3/4"  screw  taps;  20  screw  taps 

at  One  Dollar  ($1.00)  each  20.00 

9.  Installation  of  3/4"  service  pipe;  600  linear 

feet  at  Twenty  cents  ($0.20)  per  linear  foot.  120.00 
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10.    Estimated  field  inspection  cost;  15  calendar 
days  at  $8.65  per  calendar  day 


129.75 


A.    Materials  furnished  and  services  rendered  by 
San  Francisco  Water  Department 


Total  amount  of  bid 


$3,467.05 


And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 66-951-297. 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  San  Francisco  Water  Department  Contract  No.  WD 
300-For  the  Construction  of  concrete  and  steel  pipe  laterals 
for  the  Sunol  Irrigation  System,  Louis  L,  Fitinghoff ,  con- 
tractor, should  in  accordance  with  the  time  limit  set  forth 
in  said  contract,  be  completed  on  or  before  November  25*  1941! 
and, 

WHEREAS,  the  Contractor  has  experienced  unavoidable 
delays  by  reason  of  the  fact  that  the  supply  line  to  which  he 
was  required  to  make  connections  was  not  completed;  and, 

WHEREAS,  the  contractor  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  Ninety  (90)  days  for  completion 
of  said  San  Francisco  Water  Department  Contract  No.  300  an$ 
liquidated  damages  for  the  resulting  days  of  delay  are  hereby 
waived. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  the  President  of  the  United  States  has  proclaimed 


--RESOLUTION  NO,  4795— 


—RESOLUTION  NO.  47Q6-- 
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a  National  Emergency  and  Congress  has  enacted  certain  legisla- 
tion to  promote  the  National  Defense,  ana  executive  orders, 
proclamations,  rules  and  regulations  have  been  issued  govern- 
ing the  purchase  of  materials  by  public  utilities  ana  the  use 
of  materials  for  the  extension  of  utility  services  and  main- 
tenance of  its  facilities;  and, 

WHEREAS*  the  San  Francisco  Water  Department  will  be  un- 
able to  comply  fully  with  the  provisions  of  its  existing  Rules 
and  Regulations  governing  service,  connections  and  extensions 
due  to  the  restrictions  on  the  use  of  materials  for  such 
extensions  or  service  and  maintenance  work: 

THEREFORE,    BE  IT  RESOLVED,  That  the  Rules  and  Regula- 
tions governing  water  service  to  consumers  as  approved  and 
adopted  August  14,  1953 »  witl1  later  amendments,  are  hereby 
amended  by  the  addition  of  the  following  rule: 

Section  AA 

Emergency  Rules  and  Regulations  in  Compliance 
with  National  Defense  Program  Adopted  January 

5.  1942 

Rule  1.    In  order  to  comply  with  the  laws  of  the  United  States 
with  respect  to  National  Defense,  and  the  executive  and  ad- 
ministrative proclamations  and  orders  made  thereunder,  each 
rule  or  regulation  of  the  Department  respecting  the  making  of 
service  connections  and  extensions  heretofore  in  effect  shall 
be  taken  as  suspended  or  modified,  except  as  to  applicants 
for  service  who  possess  defense  priority  ratings,  to  the 
extent  necessary  to  permit  the  Department  to  comply  with  all 
such  National  Defense  laws  and  orders,  and  until  this  emergency 
rule  and  regulation  shall  be  amended  by  the  Public  Utilities 
Commission  the  Department  will  to  the  extent  of  its  ability 
and  materials  available  furnish  service  to  applicants  not 
possessing  priority  ratings  in  the  following  order: 

1.  Service  connections  which  can  be  made  without  a  line  ex- 
tension. 

2.  Line  extensions  and  service  connections  with  least  material 
requirements. 

5.    Line  extensions  and  service  connections  that  can  be  made 
within  the  free  footage  allowance, 

4.    Without  the  specific  approval  of  the  Public  Utilities 
Commission  no  extension  of  facilities  or  service  connec- 
tions will  be  made  to  any  subdivision  prior  to  building 
construction  therein. 
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On  motion  of  Commissioner  He  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  479?- - 


RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  and  directs  E.G.Cahill,  Manager  of  Utilities,  L.M. 
Perrin  and  James  H.  Turner  of  the  Public  Utilities  Commission, 
Bureau  of  Engineering,  to  proceed  to  Washington,  D.C.,  for 
the  purpose  of  representing  the  Public  Utilities  Commission 
and  to  confer  with  the  Congressional  Committee  regarding 
amendment  of  the  Raker  Act  with  respect  to  the  distribution 
of  power  generated  by  the  Hetch  Hetchy  System;  and, 

BE  IT  FURTHER  RESOLVED,  That  for  the  purpose  aforesaid, 
said  representatives  are  hereby  granted  permission  to  leave  the 
State  of  California,  commencing  January  7,  1942  and  to  be 
compensated  for  all  necessary  expenses  incident  thereto  from 
Appropriation  No. 168-200-01  and  the  expenses  of  L.M. Perrin 
and  James  H.Turner  are  deemed  to  be  contracted  in  the  perfor- 
mance of  routine  duties  payable  from  said  Appropriation  No. 
1568-200-01. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  information  having  been  received  by  this 
Commission  of  the  death  of  L.T.Mc  A^'ee,  General  Manager  and 
Chief  Engineer  of  Hetch  Hetchy  Water  Supply,  Power  and 
Utilities  Engineering  Bureau,  a  proper  resolution  of  condo- 
lence shall  be  prepared  by  its  President,  Honorable  Lewis  P. 
Byington,  a  copy  of  which  shall  be  engrossed  and  sent  to  his 
family: 

BE  IT  FURTHER  RESOLVED,  That  this  meeting  shall  adjourn, 
when  it  does  adjourn,  out  of  respect  to  the  memory  of  Mr. 
L.  T.  Mc  Afee. 


THEREUPON  THE  MEETING  ADJOURNED. 


—RESOLUTION  NO.  4798— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


307th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 
12,  1942. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer,  J.  H, 
Mc  Callum,  John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commission  er  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  306th  regular  meeting  of  the 
Commission  held  January  5»  1942  were  approved ♦ 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4799— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  3°^ 
for  the    laying  of  6ft  Cast  Iron  Mains  in  31st,  32nd,  33rd, 
34th,  35^  Avenues  and  Pacheco  Street,  contractor,  E.  J, 
Treacy,  should  in  accordance  with  the  time  limit  set  forth 
in  said  contract  be  completed  on  or  before  November  13,  1941; 
and, 

WHEREAS,  contractor  has  experienced  unavoidable  delays 
by  reason  of  Interference    on  the  prrt  of  other  contractors; 
and, 

WHEREAS'  said  E.  J.  Treacy  prosecuted  the  work  of  the 
contract  diligently: 
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THEREFORE,    BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  forty  three  (43)  days  for  com- 
pletion of  said  San  Francisco  Water  Department  Contract  No. 
308  and  liquidated  damages  for  the  resulting  days  of  delay  are 
hereby  waived. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Film  er,  the  following  resolution  was  adopted  unanimously; 

—RESOLUTION  NO.  480O-- 

RESOLVSD,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  829  in  amount  ^68*95>  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
$3,676.35,  in  favor  of  E.  J.  Treacy,  under  SFWD  Contract  No. 
308-Laylng  of  6-Inch  and  8-Inch  CI  Mains  in  31st,  32nd,  33rd, 
34th,  35^  and  36th  Avenues  and  Pacheco  Street. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  480I— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  3*3 
for  the  Laying  of  4f*  and  6?t  Cast  Iron  Mains  in  Sweeny  and 
Tulane  Streets  and  Crescent  Terrace,  contractor,  Fred  T. 
Falrey,  should  in  accordance  with  the  time  limit  set  forth  in 
said  contract  be  completed  on  or  before  October  16,  1941*  and» 

WHEREAS,  contractor  has  experienced  unavoidable  delays  by 
reason  of  Interference  on  the  part  of  other  contractors;  and, 

WHEREAS,  said  Fred  T.  Fairey  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  seventy  four  (74)  days  for 
completion  of  said  San  Francisco  Water  Department  Contract 
No.  313  and  liquidated  damages  for  the  resulting  days  of  delay 
are  hereby  waived* 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimou  sly; 

—RESOLUTION  NO.  4802— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
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factorlly  completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  827  in  amount  $58.17»  being 
the  difference  between  estimated  and  actual  quantities;  approves 
Certificate  of  Acceptance  and  Final  Payment  in  amount  $909.43, 
in  favor  of  Fred  T.  Fairey,  under  SFWD  Contract  No.  313-Laying 
of  4-Inch  and  6-Inch  Cast  Iron  Mains  in  Sweeny  and  Tulane 
Streets  and  Crescent  Court. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  48OV- 

WHEREAS,  San  Francisco   Water  Department  Contract  No. 297 
for  the  Laying  of  6-Inch  and  8- Inch  Cast  Iron  mins  in  Thomas 
and  24th  Avenues,  contractor,  San  Francisco  Water  Department, 
should  in  accordance  with  the  time  limit  set  forth  in  said 
contract  be  completed  on  or  before  JULY  19,  1941;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delays 
by  reason  of  interference  on  the  part  of  other  contractors; 
and, 

WHEREAS,  said  San  Francisco  Water  Department  prosecuted 
the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  seventy  nine  (79)  days  for  completion 
of  said  SFWD  Contract  No.  297  and  liquidated  damages  for  the 
resulting  days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously:. 

—RESOLUTION  NO.  4804— 

RESOLVED,  That  this  Commission  approves  the  following  Water 
Department  Recommendations  for  Contract  Payment: 
No. 898  in  amount  $2,167.69  and  No.  899  in  amount  $440.99,  in 
favor  of  Pacific  Pavements  Co. Ltd.,  under  SFWD  Contract  No.  299 
Repaving  of  all  street  or  sidewalk  openings  where  the  paving 
has  been  removed  by  the  Water  Department: 
No.  900  in  amount  $4,617.00,  in  favor  of  M.J.Lynch,  under 
SFWD  Contract  No.  310-A,  Removal  and  Reconditioning  of  a  por- 
tion of  the  44M  Steel  Corral  Hollow  Pipe  Line. 

On  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  48OS— 

WHEREAS,  Frederick  mrsden  Wallace,  Contractors'  and 
B  uilders*  Inspector,  San  Francisco  Water  Department^  retired 
from  the  service  of  the  City  and  County  of  San  Francisco  on 
January  1,  1942, having  reached  the  age  of  seventy  years;  and, 
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WHEREAS,  Mr.  Wallace  has  served  the  Spring  Valley  Water 
Company  and  the  San  Francisco  Water  Department  for  a  total 
period  of  twenty  eight  years;  and, 

WHEREAS,  inthe  performance  of  his  duties,  in  his  contacts 
with  his  fellow  employees,  his  superior  officers  and  the  public, 
he  has  earned  and  merits  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
important  service  Mr.  Wallace  has  rendered  the  people  of  San 
Francisco  while  employed  in  the  service  of  the  Spring  Valley 
Water  Company  and  the  Water  Department: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  in  behalf  of  the  people  of  San  Francisco,,  in  recog- 
nition of  his  long  and  faithful  service,  by  this  resolution 
expresses  to  Mr.  Wallace, its  best  wishes  for  a  long  and  happy 
life  and  the  assurance  of  its  appreciation  of  work  well  per- 
formed; and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for  presen- 
tation to  Mr.  Frederick  Marsden  Wallace. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4806-- 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
the  Controller's  certification  of  Airport  Order  for  Extra  Work 
No.  IO35,  in  amount  $113.88,  in  favor  of  Barrett  and  Hilp 

under  Airport  Contract  No.  57-Cons"truct,^on  of  Air  Line  Terminal 
Buildings  and  Appurtenances  at  San  Francisco  Airport,  covering 
the  furnishing  and  installation  in  complete  working  order  of 
one  service  sink  in  Room  B-4-^anTs  Room  in   Basement  of  Ad- 
ministration Building. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4807-- 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  execution  of  the  following  Water  Department 
agricultural  lease: 

R.  H.  Dana:  of  Pleasanton,  County  of  Alameda,  covering  14. 5 
acres,  more  or  less,    being  portion  of  Plot  No. 
49  of  the  Bernal  portion  of  the  Rancho  El  Valle  de  San  Jose, 
for  period  of  one  year,  from  November  1,  1941,  at  a  cash  ren- 
tal of  $20.00. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimou  sly: 


-3211- 


City  and  County  of  San  Francisco 
Public  Utilities  Commission 

Resolution  No.  4^8  


Resolution  Constituting  Agreement  with 
the  United  States  Relative  to  Operation  and 
Maintenance  of  the  San  Francisco  Airport,  San 
Mateo  County,  California: : 

WHEREAS,  the  Administrator  of  Civil  Aeronautics  of  the 
United  States  Department  of  Commerce  (hereinafter  referred  to 
as  "Administrator") ,  acting  pursuant  to  the  terras  of  the 
Third  Supplemental  National  Defense  Appropriation  Act,  1942 
(Public  Law  353,  77th  Congress,  Title  III)  has  designated  as 
necessary  for  national  defense  a  project  (herein  called  the 
"Project")  for  development  of  the  San  Francisco  Airport,  San 
Mateo  County,  California  (herein  called  the  "Airport"),  which 
project  is  identified  as    San  Francisco  Airport,  California, 
Docket  No.  904-4-78;  and, 

WHEREAS >  as  a  condition  precedent  to  release  and  opera- 
tion of  the  Project,  the  Administrator  required  that  the  City 
and  County  of  San  Francisco,  a  municipal  corporation,  called 
the  "City"  have  title  in  fee  simple  to  the  landing  area  of 
the  Airport  and  the  lands  to  be  improved  under  the  Project  and 
enter  into  an  agreement  with  the  United  States  (herein  called 
the  "Government"),  in  the  manner  and  form  hereof;  and, 

WHEREAS,  the  City  and  County  of  San  Francisco  is  legally, 
financially,  and  otherwise  able  to  enter  into  such  an  agree- 
ment and  desires  to  avail  itself  of  the  benefits  of  prosecu- 
tion of  the  Project: 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  THE  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  : 

Section  1.    That  for  and  in  consideration  of  develop  ment  of 
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the  Airport  by  the  Government  as  contemplated  by  the  Project, 
the  City  does  hereby  covenant  and  agree  with  the  Government 
as  follows: 

(a)  The  Government  shall  have  the  right  to  develop  the  Airport 
as  it  sees  fit,  including  the  right  to  determine  the  exact 
nature  of  the  improvements  to  be  made  under  the  Project,  the 
manner  in  which  the  Project  is  to  be  conducted,  the  am  ount  of 
Federal  funds  to  be  expenced,  and  all  other  matters  relating 

to  the  Project.    The  City  will  cooperate  with  the  Government 
to  ensure  prosecution  of  the  Project  without  interference  or 
hindrance,  and  agrees  to  permit  the  agents  and  employees  of 
the  Government,  and  all  persons  authorized  by  the  Administra- 
tor, to  enter  upon,  use,  and  occupy  the  Airport  as  the  Ad- 
ministrator may  deem  necessary  or  desirable  in  connection  with 
the  conduct  of  the  Project. 

(b)  The  City  agrees  to  indemnify  and  save  harmless  the 
Government  against  and  from  any  and  all  claims  and  damages 
which  may  arise  from  or    in  connection  with  the  carrying  out 
of  the  Project,  excepting  claims  for  materials  furnished  or 
work  performed  pursuant  to  authority  given  by  officers, 
employees  or  agents  of  the  Government. 

(c)  It  is  understood  and  agreed  that  all  improvements  made 
under  the  Project  shall  be  the  sole  and  absolute  property 
of  the  City  except  where  specifically  agreed  otherwise,  in 
writing,  prior  to  the  undertaking  of  the  Improvement  or  in- 
stallation in  question. 

(d)  The  City  agrees  that,  continuously  during  the  term  of  this 
agreement,  the  Airport  will  be  operated  as  such,  and  for  no 
other  purpose,  and  that  unless  utilized  exclusively  for  mili- 
tary purposes,  it  will  at  all  times  be  operated  for  the  use 
and  benefit  of  the  public,  on  reasonable  terms  and  without  un- 
just discrimination,  and  without  grant  or  exercise  of  any 
exclusive  right  for  use  of  the  Airport  within  the  meaning  of 
Section  303  of  the  Civil  Aeronautics  Act  of  1938. 

(e)  The  City  agrees  that  it  will  at  all  times  during  the  term 
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or  this  agreement  maintain  in  good  and  serviceable  condition 
and  repair  the  entire  landing  area  of  the  Airport  and  all  im- 
provements, facilities,  and  equipment  which  have  been  or  may 
be  made,  constructed,  or  installed  with  Federal  aid,  Including 
all  improvements  made  under  the  Project,  other  than  facilities 
and  equipment  owned  by  the  Government. 

(f )  Insofar  as  is  within  its  powers  and  reasonably  possible, 
the  City  will  prevent  any  use  of  land  either  within  or  outside 
the  boundaries  of  the  Airport,  including  the  construction, 
erection,  alteration,  or  growth,  of  any  structure  or  other 
object  thereon,  which  would  be  a  hazard  to  the  landing,  taking- 
off,  or  maneuvering  of  aircraft  at  the  Airport,  or  otherwise 
limit  its  usefulness  as  an  airport, 

(g)  In  order  to  protect  the  rights  and  interests  of  the 
Government  under  this  resolution  the  City  agrees  that  it  will 
not  enter  into  any  transaction  which  would  operate  to  deprive 
it  of  any  of  the  rights  and  powers  necessary  to  perform  any 

or  all  of  the  covenants  made  herein,  unless  by  such  transaction 
the  obligation  to  perform  all  such  covenants  is  assumed  by 
another  public  agency. 

Section  2f    That  the  City  does  hereby  warrant  and  represent 
to  the  Government  as  follows: 

(a)  That  the  City  has  title  in  fee  simple  to  all  the  lands 
comprising  the  landing  area  of  the  Airport  and  to  all  lands 
to  be  improved     .  under  the  Project,  which  lands  are  shown 
on  the  sketch  attached  hereto  as  part  of  Exhibit  A,  ana  that 
said  lands  are  held  free  from  any  lien  or  encumbrance; 

(b)  That  the  City  has  the  power  and  authority  to  adopt  this 
resolution  and  to  perform  all  of  the  covenants  contained  there- 
in: 

(c)  That  the  City  is  financially  and  practically  able  to  per- 
form all  of  the  covenants  contained  in  this  resolution: 

(d)  That  there  is  no  pending  or  threatened  litigation  or  other 
legal  proceeding,  and  mo  material  and  relevant  fact,  which 
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might  adversely  affect  the  prosecution  of  the  Project,  the 
operation  of  the  Airport,  or  the  performance  of  any  of  the 
covenants  contained  in  this  resolution,  which  has  not  been 
brought  to  the  attention  of  the  Administrator: 

(e)  That  the  Public  Utilities  Commission  of  the  City  has  com- 
plied with  all  requirements  of  law  in  adopting  this  resolu- 
tion. 

(f )  That  such  of  the  above  representations  and  warranties  as 
involve  questions  of  law  are  made  upon  the  advice  of  the 
"'Dion  R.  Holm,  Coun  sel"for  Public  Utilities  Commission  of 
the  City  whose  certificate  as  to  such  matters  has  been  pre- 
viously delivered  to  the  Public  Utilities  Commission  and  is 
annexed  hereto  and  made  a  part  hereof,  as  Exhibit  A. 

Section  3.    That  "Dion  R.  Holm,  Counsel"  for  Public  Utilities 
Commission  and"3.  G.  Cahill,  Manager  of  Utilities'*   be  and 
they  are  authorized  to  furnish  the  Administrator  such  legal 
and  factual  information  relative  to  the  Airport,  the  Project, 
and  this  resolution  as  he  may  reasonably  request. 

Section  4.    That  Sections  1  and  2  of  this  resolution  shall 
become  effective  upon  the  award  of  any  construction  contract 
for  any  portion  of  the  Project  or  the  inauguration  of  any 
portion  of  the  Project  under  force  account,  and  shall  continue 
in  full  force  and  effect  during  the  useful  life  of  the  im- 
provements made  under  the  Project, 

Section  5*    That  two  certified  copies  of  this  resolution  be 
sent  forthwith  to  the    Administrator,  through  the  Regional 
Manager  of  Civil  Aeronautics,  Santa  Monica,  California* 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,    the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  4809-- 

WHEREAS,  Alice  Hanna,  filed  suit  against  the  City  and 
County  of  San  Francisco,  and  the  Market  Street  Railroad 
Company,  for  the  sum  of  ^,000,00,  alleging  she  was  injured 
while  a  passenger  on  a  Market  Street  Railroad  street -car,  by 
the  said  car  coming  into  collision  with  a  bus  owned  and  opera- 
ted by  the  City  and  County  of  San  Francisco;  and, 

WHEREAS,  said  trial  was  had  before  a  jury,  presided  over 
by  Honorable  Albert  Fritz,  Superior  Judge,  and  resulted  in  a 
verdict  of  $1,000.00  against  the  City  and  County  of  San 
Francisco;  and, 


WHEREAS,  a  motion  for  a  new  trial  was  interposed  by  said 
City  and  County  of  San  Francisco,  which  motion  was,  by  opera- 
tion of  law  denied;  and, 

WHEREAS,  the  City  Attorney  advises  this  Commission  that 
any  appeal  from  said  judgment  would  be  fruitless  and  of  no 
avail,  and  the  amount  of  said  judgment  does  not  justify  the 
expense  of  an  appeal, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  cause  said 
judgment  to  be  paid  and  the  Controller  is  hereby  authorized 
and  requested  to    draw  his  warrant  in  the  sum  of  $1,000,00, 
together  with  interest  at  the  rate  of  "]%  from  the  date  of 
entry  of  said  judgment,  in  full  settlement  of  all  claims  held 
by  said  Alice  Hanna  against  the  City  and  County  of  San 
Francisco, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Film  er,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  48 10— 

WHEREAS,  Ada  Curry,  filed  suit  against  the  City  and 
County  of  San  Francisco  for  the  sum   of  $30,000.00,  alleging 
that  on  the  ^th  day  of  February,  1941,  she  was  injured  by 
street  cars  of  the  Market  Street  Railway  Company,  and  of  the 
Municipal  Railway   Company,  by  being  s  truck  by  said  street- 
cars, and  she  alleges  in  said  complaint  that  by  reason  of 
said  accident  she  suffered  an  amputation  of  part  of  her  right 
foot;  and, 

WHEREAS,  said  suit  was  tried  by  a  jury  before  the  Hon- 
orable Judge  Mc  Keage,  and    said  trial  resulted  in  a  verdict 
against  both  defendants,  in  the  sum  of  $8500.00;  and, 

WHEREAS,  motion  for  a  new  trial  was  interposed  by  both 
the  City  and  County  of  San  Francisco  and  the  Market  Street 
Railway  Company,    and  Honorable  Judge  Mc  Keage  granted  a  new 
trial  in  favor  of  the  Market  Street  Railway  Company,  but 
denied  the  motion  of  the  City  and  County  of  San  Francisco: and 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  appeal  from  said  judgment  and  orders  of  said  Court. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  481I-- 

WHEREAS,  E.  G,  Cahill,  as  Manager  of  Utilities  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway 
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have  approved  the  settlement  of  the  claim  of  Frances  Campbell 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
$195.00;  and, 

THEREFORE,  BE  IT  RESOLVED,    .by.  this  Commission  that 
said  settlement  is  hereby  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution    was  adopted  unanimously: 

—RESOLUTION  NO.  Zl8l2 — 

Whereas,  it  is  alleged  that  while  Sonia  Dudune  was  a  pass- 
enger on  an  inbound  T?L'!  street  car,  said  car  came  to  a  sudden 
stop  between  Forest  Hill  Station  and  Laguna  Honda  Station  in 
the  Twin  Peaks  Tunnel ;and, 

WHEREAS,  it  is  alleged  that  by  reason  of  the  happening  of 
said  accident  said  Sonia  Dudune  suffered  a  contusion  of  the 
right  shoulder,  severe  shock  and  fright  and  injury  resulting 
in  persistent  hiccoughs  continuing  to  the  present  time;and, 

WHEREAS,  claim  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  $5»216'75'»  ancl» 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway,  has  agreed  upon  a  settlement,  subject  to  the 
approval  of  this  Commission,  of  all  claims  for  damages  held  by 
said  Sonia  Dudune,  said  settlement  being  in  the  sum  of  Four 
Hundred  Dollars  ($400,00)  and  the  City  Attorney  advises  this 
Commission  that,  under  all  the  circumstances  of  this  case, 
in  his  opinion  said  sum  of  Four  Hundred  Dollars  ($400,00)  is 
a  reasonable  sum  to  be  paid  in  this  case. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby,  authorized  and 
directed  to  fully  compromise  and  settle  all  claims  for 
damages  held  by  said  Sonia  Dudune  against  the  City  and 
County   of  San  Francisco  for  the  sum  of  Four  Hundred  Dollars 
($400.00)  and  the  controller  is  authorized  and  requested  to 
draw  his  warrant  in  said  sum  in  payment  therefor. 


THEREUPON  THE  MEETING  ADJOURNED. 


ens- 

Asst.  Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


308th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 
19,  I942  at  5:00  P.  M. 


Present:    Commissioners  Lewis  F.  Byington,  Geo.  Filmer,  J.  H. 
Mc  Callum,  John  P.  McLaughlin  and  Sam  Mc  Kee 


President  Lewis  F.  Byington  presided. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 

Mc  Kee,  Commissioner  Lewis  F.  Byington  was  unanimously  elected 

president  of  the  Commission  for  the  ensuing  year. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
McLaughlin,  Commissioner  George  Filmer  was  unanimously  elected 
vice  president  of  the  Commission  for  the  ensuing  year. 

On  m  otion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  307th  regular  meeting  of  the 
Commission  held  January  12,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  "by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION    NO.  48lV- 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  pro- 
visions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions,  to  the 
United  States  Office  of  Production  Management,  and  in  the 
event  the  contract  may  be  found  to  be  in  conflict  therewith,  no 
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liability  shall  attach  to  the  City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission  or  any  of  its  officers,  mem- 
bers or  employees,  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  County,  to-wlt: 

FOR  THE  LAYING-  OF  8- INCH  CAST  IRON  MAIN  IN  26th 
AND  VERMONT  STREETS-SAN  FRANCISCO  WATER  DEPARTMENT 
SPECIFICATION  NO.  329 

be  and  the  same  is  hereby  awarded  to  Fred  T.  Fairey,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

The  item  numbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  "Standard  Specifications  for  Laying  Cast  Iron 
Mains,  Public  Utilities  Commission,  City  and  County  of  San 
Francisco,''  dated  February,  194°: 

Item     Description  of  Item-Estimated  Quantity      Total  Amount 
N  0.  Unit  Price  for  Item 


1.    Excavation  and  backfill  for  8"  pipe,  trench 
17"  wide  by  36"  deep;  845  linear  feet  at  Fifty- 
nine  cents  ($0.59(  per  linear  foot.  $498.55 

2-3  No  Items  2  or  3 

4.  (a)  Installing  8"  bell  and  spigot  cast  iron  pipe; 

845  linear  feet  at  Ten  Cents  ($0,10)  per  linear 
foot.  84.50 

5.  Installing  fittings,  gate  valves,  etc.;  1,200 

pounds  at  Three  Cents  ($0.03)  per  pound  36. 00 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  130  linear  feet  at  Fifty  Cents 

(■$0.50)  per  linear  foot.  65*00 

7.  (a)  Repavement;  900  square  feet  of  street  pave- 

ment at  Twenty  six  cents  ($0.26)  per 

square  foot.  234. 00 

8.  Installation  of  3/4"  sc^ew  "taps;  3  screw  taps  at 

One  Dollar  ($1.00)  each  3. 00 

9.  Installation  of  3/4"  service  pipe;  20  linear 

feet  at  Thirty  cents  ($0.30)  per  linear  foot.  6.00 

10.    Estimated  field  inspection  cost;  15  calendar 

days  at  $8.65  per  calendar  day  129*75 
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A#    Materials  furnished  and  services  rendered  by  the 

San  Francisco  Water  Department  3  1» 287.4) 

Total  amount  of  bid  $2,344.25 

And  all  other  bids  for  the  above  described  work  are  hereby- 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 166-992-OO. 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4814— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  824  in  amount  $1,352.42, 
being  the  difference  between  estimated  quantities  and  actual 
performance;  approves  Certificate  of  Acceptance  and  Final 
Payment  in  amount  $3,123.14,  in  favor  of  Lowrie  Paving  Co., 
under  SFWD  Contract  No,  305-Laying  of  6-Inch,  8-Inch,  12-Inch 
and  16- Inch  Cast  Iron  Vhins  in  Stonecrest  Subdivision  and 
Alemany  Boulevard ♦ 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  Zi8l5~ 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  JlQ 
for  the  laying  of  4",  6"  and  8ft  Cast  Iron  Mains  in  Randall 
and  Aztec  Streets  and  Coso  Avenue,  contractor,  Fred  T.  Fairey, 
should  in  accordance  with  time  limit  set  forth  in  said  con- 
tract be  completed  on  or  before  December  13,  I94I;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delays  by 
reason  of  the  interference  on  the  part  of  other  contractors 
and  rainy  weather;  and, 

WHEREAS,  said  Fred  T.  Fairey  prosecuted  the  work  of  the  , 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  twenty  six  (26)  days  for  the  com- 
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pletion  of  said  SFWD  Contract  No.  318  and  liquidated  damages 
fOD  the  resulting  days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Fllmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  Zl8l6 — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  831  in  amount  $25.20,  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Pinal  Payment  in  amount 
$1,127,65,  in  favor  of  Fred  T.  Fairey,  under  SFWD  Contract 
No.  318-Laying  of  4- Inch,  6- Inch  and  8- Inch  Cast  Iron  Ifeins 
in  Randall  and  Aztec  Streets. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Fllmer,  the  following  resolution  was    adopted  unanimously: 

— RESOLUTION  NO*  4817-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Orders  for  Work  and  Service  Order,  in  favor  of 
the  Market  gtreet  Railway  Company  for  services  to  be  rendered 
during  the  month  of  February,  1942: 

Order  for  Work  No.  584,  in  amount  $500.00,  labor  and  material 
in  connection  with  track  and  overhead  repairs  on  Market  Street 
and  various  other  locations  and  intersections  and  at  Ferry 
and  Bridge  Loops. 

Order  for  Work  No.  385  in  amount  $146.00,  proportion  of  expense 
to  be  incurred  in  connection  with  operation  of  cars  at  Ferry 
Terminal  and  for  curve  oiling  at  Bridge  and  Ferry  Loops. 

Service  Order  No.  858  in  amount  $3,461.20,  for  power  to  be 
furnished  and  for  operation  of  Municipal  Railway  cars  over 
tracks  of  the  Market  Street  Railway  Company. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4818— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Request  for  Allocation  of  Funds    in  amount  $5,146.00  (De- 
partmental Work  Order  No.  1049  in  amount  $2,035.00)  under 
Appropriation  No.  65-925-106-Reconstruction  and  Replacement 
FunOj  to  provide  for  the  work  of  Replacement  Job,  1451,Re- 
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placement  Crossing  of  Outbound  Municipal  Railway  track  on 
Market  Street  over  Municipal  Railway  tracks  at  11th  Street- 
pieces  Nos.  1,  1-A,  2,  2-A,  3,  3-A,  4,  4-A. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4819-- 

RESOLVSD,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  enact  an  ordinance,  authori- 
zing the  sale  of  Lot  2,  Assessor1®  Block  6249,  south  side  of 
Leland  Avenue,  east  of  Desmond  Street,  San  Francisco,  California, 
said  lot  being  under  the  jurisdiction  of  the  San  Francisco 
Water  Department. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  482O— 

RESOLVED,,  that  this  Commission,  approves  the  following 
Airport  Recommendations  for  Contract  Payment: 

Contract  Payment  in  amount  $49,921.60,  in  favor  of  Barrett  and 

Hilp,  under  Contract  No,  57*"Constiruc1:'ion  of>  Air  Line  Terminal 
Buildings  and  Appurtenances, 

Contract  Payment  in  amount  $8,925.30,  in  favor  of  Byrne  Doors 
Inc.,  under  Contract  No.  6l-Furnishing  and  Erecting  Hangar 
Doors . 

Contract  Payment  in  amount  $13,950,00,  in  favor  of  Viking  Auto- 
matic Sprinkler  Company,  under  Contract  No,  62-Constructing  a 
Fire  Protection  System  for  Air  Line  Terminal  Building. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  A82I— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Departmental  Intra  Fund  Transfer,  in  amount  $4,695.28, 
transferring  from  Appropriation  No.  1 65- 110-00- Permanent 
Salaries,  to  credit  of  Appropriation  No,  165-120-OO-to  trans- 
fer the  reserve  where  funds  are  required  for  balance  of  fiscal 
year. 
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On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4822-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department  Order 
for  Extra  Work,  in  amount  $554«00»  under  WD  Contract  No,  314- 
Construction  of  Baden  Pumping  Station,,  contractor,  M.  J.  Lynch, 
covering  the  furnishing  and  installation  of  paper  insulated 
lead  covered  cable  in  lieu  of  the  cable  specified  originally 
in  the  contract. 

On  motion  of  Commissioner  Mc  Galium,    seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  482V- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Order  for 
Extra  Work  In  amount  $518.00,  in  favor  of  Barrett  and  Hilp, 
under  Contract  No.  57~Gons'truc1:ion  of  A*r  Llne  Terminal  Build- 
ings and  Appurtenances,  covering  the  substitution  by  35°~10 
ampere,  grounded,  3  pole  duplex  receptacles  in  lieu  of  the 
specified  receptacles  for  the  outlets  in  the  shop  areas  in 
the  Hangar  Building. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ZI824 — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Lighting  of  Public 
Streets  and  Buildings ^Request  of  Departmental  Intra  Fund 
Transfer,  in  amount  $2,000*00,  from  Appropriation  No.  163- 
23I-63-I,  Lighting  of  Public  Streets,  to  credit  of  Appropria- 
tion No.  163-214-63-Maintenance  and  Repair    of  Structures,  to 
provide  for  additional  estimated  requirements  for  balance  of 
fiscal  year. 

On   motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  482S— 

WHEREAS,  as  a  part  of  the  National  Defense  Program,  the 
Chief  of  Police  of  the  City  and  County  of  San  Francisco  has 
requested  the  fencing  of  tanks,  reservoirs  and  miscellaneous 
structures  of  the  Water  Department;  and, 
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WHEREAS,  it  is  deemed  imperative  that  every  effort  be 
made  to  expedite  the  installation  of  said  fencing  and  time 
will  not  permit  the  preparation  of  the  necessary  formal  plans 
and  specifications  and  advertising  for  bids  for  said  fencing 
in  accordance  with  the  provisions  of  Ordinance  No.  9.0871- 
Section  10: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in  ac- 
cordance with  said  Ordinance  No,  9.0871,  Section  10,  hereby 
declares  the  existence  of  an  emergency  in  connection  with 
fencing  of  Water  Department  tanks,  reservoirs  and  other 
structures,  and  time  will  not  permit  of  advertising  for  formal 
bids,  and  does  hereby  determine  subject  to  approval  of  the 
Controller,  that  funds  are  available  for  said  work,  that  the 
most  expeditious  manner  of  meeting  such  emergency  and  completing 
the  fencing  of  said  Water  Department  properties  in  the  present 
National  Emergency,  is  to  airect  the  Manager  of  Utilities  and 
he  is  hereby  directed  to  obtain  the  necessary  labor,  materials 
and  equipment  to  complete  the    installation  of  said  fencing 
in  such  a  manner  as    in  his  judgment  will  best  serve  the 
interests  of  the  City  and  County  of  San  Francisco, 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  4826-- 

WHEREAS •  it  is  alleged  that  on  the  1st  day  of  February 
1941 »  while  Mabel  Rothwell  was  riding  in  an  automobile  eastbound 
on  Market  Street  at  the  intersection  of  Market  and  11th  Streets 
a  Municipal  street  car,  tfL"  line,  split  a  switch  striking  the 
automobile  in  which  she  was  riding  aas  a  passenger;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  it 
is  alleged  that  Mabel  Rothwell  suffered  an  injury  to  her  lower 
back  and  bruises  and  contusions  of  the  right  hip,  bruises  and 
contusions  of  the  legs  and  a  severe  shock  to  her  nervous  system; 
and, 

WHEREAS,  suit  was  filed  against  the  City  and  County  of  San 
Francisco  in  the  sum  of  $7,500,00;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway,  has  agreed  upon  a  settlement,    subject  to  the 
approval  of  this  Comml  ssion,  of  all  claims  for  damages  held  by 
said  Mabel  Rothwell,  said  settlement  being  in  the  sum  of 
52,036.00,  and  the  City  Attorney  advises  this  Commission  that 
uuder  all  the  circumstances  of  this  case,  in  his  opinion  said 
sum  of  $2,036,00  is  a  reasonable  sum  to  be  paid  in  this  case: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by    this  Commission  that 
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the  City  Attorney  be,  and  he  is  hereby,  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Mabel  Rothwell  against  the  City  and  County  of  San  Fran- 
cisco for  the  sum  of  ^,036.00,  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor* 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4827— 

WHEREAS,  it  is  alleged  that  on  the  1st  day  of  December 
1941,  in  the  vicinity  of  the  Bay  Bridge  Terminal,  rary  Collins 
was  struck  by  a  Municipal  Railway  ;fN?t  street  car  while  said 
street  car  was  rounding  the  curve;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  acciaent,it 
is  alleged  that  said  Mary  Collins  suffered  a  contusion  of  the 
right  breast,  contusion  of  the  right  thigh  and  a  contusion  of 
the  right  lower  leg;  and, 

WHEREAS,  a  claim  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  >350.00;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway,  has  agreed  upon  a  settlement,  subject  to  the  ap- 
proval of  this  Commission  of  all  claims  for  damages  held  by 
said  Mary  Collins,  said  settlement  being  in  the  sum  of  J356.OO 
and  the  City  Attorney  advises  this  Commission  that  under  all 
the  circumstances  of  this  case,  in  his  opinion  said  sum  of 
$35° *00  is  a  reasonable  sum  to  be  paid  in  this  case: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby,  authorized  and  direc- 
ted to  fully  compromise  and  settle  all  claims  for  damages  held 
by  said  Mary  Collins  against  the  City  and  County  of  San 
Francisco  for  the  sum  of  $3 JO .00,  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4828— 

WHEREAS,  Kathlyn  Rier  alleges  that  on  the  26th  day  of 
June,  1941,  while  riding  on  a  Municipal  Railway  street  car 
said  street  car  started  with  a  j  erk  and  said  Kathlyn  Rier 
further  alleges  that  as  a  result  of  said  jerk  she  was  thrown 
from  said  street  car;  and, 
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WHEREAS,  by  reason  of  the  happening  of  said  accident  said 
Kathlyn  Rier  suffered  a  severe  strain  of  the  lower  lumbar 
region,  contusions  and  abrasions  about  the  knees  and  elbows 
and  an  injury  to  the  ligaments  of  the  right  shoulder;  and, 

WHEREAS,  suit  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  $1750.00;  and, 

WHEREAS,  on  the    8th  day  of  January  1942,  a  verdict  was 
rendered  against  the  City  and  County  of  San  Francisco  in  De- 
partment 6  of  the  Municipal  Court,  Honorable  Peter  J.  Mullins 
presiding,  in  the  sum  of  $300.00  and  costs  in  the  sum  of 
$71.00;  and, 

WHEREAS,  the  City  Attorney  does  not  believe  that  an  appeal 
from  said  judgment  is  advisable  and  so  advises  this  Commission: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby,  authorized  and  directed 
to  secure  an  abstract  of  judgment  and  a  full  satisfaction  of 
the  payment  of  said  judgment  from  the  said  Kathlyn  Rier  in  the 
sum  of  $300.00  principal  and  $71.00  costs;  and  the  Controller 
is  authorized  and  requested  to  draw  his  warrant  in  the  total 
sum  of  $371*00  in  payment  therefor. 

HEARING: 

Under  date  of  January  14,  1942,  Mr.  Manuel  Jacobs  was 
advised  that  he  could  appear  before  the  Commission  at  this 
meeting  in  connection  with  a  protest  over  a  water  bill;  Mr. 
Jacobs  did  not  appear. 

THEREUPON  THE  MEETING  ADJOURNED # 


-3226- 


719 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


309th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 
26,  1942  at  5:00  P.  M. 

**********************************^ 

Present:    Commissioners  Lewis  F.  Byington,  George  Filmer, 
J,  H.  Mc  Callum,  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,    the  minutes  of  the  308th  regular  meeting  of  the 
Commission  held  January  19,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  signed  by  Commissioners 
Byington,  Filmer,  Mc  Callum  and  Mc  Kee  on  January  22,  1942 
was  ratified. 

— RESOLUTION  NO.  482Q— 

WHEREAS,  there  is  now  pending  before  the  Public  Lands 
Committee  of  the  House  of  Representatives  of  the  United  States 
a  bill  to  amend  the  Raker  Act,  to  the  end  that  the  City  and 
County  may  be  permitted  to  sell  its  power  for  resale;  and, 

WHEREAS,  it  is  necessary  that  the  city  have  a  local 
representative  in  Washington  for  the  purpose  of  aiding  in  the 
passage  of  said  bill  and  attending  to  other  legal  matters  in 
connection  therewith;  and, 

WHEREAS,  the  City  Attorney  is  desirous  of  retaining  the 
services  of  Harry  Friedman,  an  attorney  at  law  with  offices 
in  the  Munsey  Building  in  the  City  of  Washington,  District  of 
Columbia,  to  aid  in  the  presentation  of  such  legal  matters 
as  may  be  necessary  to  effect  a  favorable  recommendation  of 
said  bill  by  the  Public  Lands  Committee  and  the  final  passage 
thereof  by  the  Congress  of  the  United  States;  and, 

WHEREAS,  it  appears  to  this  Commission  that  it  is  necess- 
ary that  local  counsel  should  be  retained  in  Washington  for 
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the  purposes  herein  mentioned: 

NOWt-THSREPORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  enter  into  a  contract  with  said  Harry  Friedman 
for  a  sum  not  to  exceed  $3500,00,  agreeing  to  retain  said  Harry 
Friedman  as  Special  Counsel  for  temporary  service  for  the 
purpose  of  presenting  to  the  Public  Lands  Committee  of  the 
House  of  Representatives  and  to  the  Members  of  the  Congress 
of  the  United  States  such  legal  matters  as  may  be  necessary 
to  effect  a  favorable  report  and  final  passage  of  said  amendment 
to  the  Raker  Act  or  such  other  amendments  thereto  as  may  be 
possible  for  the  purpose  of  permitting  the  City  and  County  of 
San  Francisco  to  dispose  of  its  hydro-electric  power  generated 
on  the  Hetch  Hetchy  Project  to  any  private  individual  or  cor- 
poration for  resale;  said  employment  of  said  Harry  Friedman 
to  be  subject  to  the  approval  of  the  myor  as  provided  in 
Section  126  of  the  Charter: 

BE  IT  FURTHER  RESOLVED f  That  the  Manager  of  Utilities, 
or  the  Acting  Manager  thereof,  be  and  he  is  hereby  authorized 
to  execute  an  agreement  with  said  Harry  Friedman,  subject  to 
the  approval  of  the  Mayor  and  the  City  Attorney,  to  carry  out 
the  purposes  of  this  resolution. 

On  motion  of  Commissioner  Ma  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  Commissioners 
Byington,  Filmer,  Mc  Callum  and  Mc  Kee  on  January  22,  1942 
was  ratified. 

--RESOLUTION  NO.  485O-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount      000. 00,  from  the 
surplus  existing  in  Appropriation  No,  b5-990-00*"MuniciPal 
Railway  Surplus  Fund,  to  credit  of  Appropriation  No,  165-903- 
00-Municlpal  Railway-War  Emergency  Defense,  to  provide 
necessary  funds  for  extraordinary  expenses  for  defense  pur- 
poses. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO-  48 51— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  Water  Department  Re- 
quest for  Departmental  Intra  Fund  Transfer  as  follows: 


-3228- 


From  Appropriation: 


l66-110-00-Permanent  Salaries 
l66-214-02-Haintenance- Trans.  &  Distribution 
166-300-OO-Materials  and  Supplies 


$8,750.00 
11,250.00 
5,000.00 


To  credit  of  Appropriation: 

166-901-OO-War  Emergency  Defense-Personal  Services  12,500.00 
166-903-OO  J»         Non    "  "  12,500.00 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Departmental  Intra  Fund  Transfer,  transferring  surpluses  in 
amount  $10,000.00,  to  credit  of  Appropriation  No.  168-903-OO- 
War  Emergency  Defense: 
From  Appropriation: 

168-110-01- Permanent  Salaries  $  500.00 

168-110-02  "  500.00 

168-212-01- Plant  Maintenance  8,000.00 
168-269-OO-Litigation  of  Water  Rights  500.00 
168-OOO-OO-Reserve  for  Adjustment  500.00 

On  motion    of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Departmental  Intra  Fund  Transfer,  transferring  $200.00,  from 
Appropriation  No.  1 64- 110-00- Permanent  Salary,  and  $150.00 
from  Appropriation  No.  164-llO-Ol-Permanent  Salary- Treasure 
Island,  to  the  credit  of  Appropriation  No.  164-903-OO-War 
Emergency  Defense. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commi  ssloner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Controller's  certification  of  Lighting  of  Public 
Streets  and  Buildings "Request  for  Departmental  Intra  Fund 
Transfer,  in  amount  $1,000*00,  from  Appropriation  No.  163- 
231-63-l-Lighting  of  Public  Streets,  to  credit  of  Appropria- 


— RESOLUTION  NO.  48^2— 


—RESOLUTION  NO.  48^-- 


— RESOLUTION  NO.  48^4— 
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tion  No.  163-903-OO-War  Emergency  Defense,  to  provide  for 
expenditures  to  be  charged  to  latter  appropriation. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  48^-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controllers  certification  of  Municipal  Railway 
Request  for  Allocation  of  Funds  in  amount  $4,093.00,  (De- 
partmental Work  Order  in  amount  $2,073.00)  under  Appropriation 
No.  6^^2^10rf-Reconstr\iQtion  and  Replacement  Fund,  to  provide 
for  Replacement  Job.  No.  1452-Replacing  of  Municipal  Railway 
lnboun  d  track  on  Market  Street  over  Market  Street  Railway 
Company  tracks  at  Third  Street. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
A"k5  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  48^6 — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Credit  Order 
No.  826  in  amount  $3,571.00,  under  Airport  Contract  No.  57- 
Constructlon  of  Air  Line  Terminal  Building  and  Appurtenances, 
contractor,  Barrett  &  Hllp,  covering  the  omission  of  all  ex- 
terior painting  work  as  provided  for  in  Order  for  Extra  Work 
No.  1025. 

On   motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  48^7— 

RESOLVED,  That  that  certain  agreement  made  and  entered 
into  by  and  between  the  City  and  County  of  San  Francisco  and 
the  United  Railroads  of  San  Francisco  dated  my  1,  1917*  t0 
which  agreement  the  Market  Street  Railway  Company  has 
succeeded  and  which  agreement  concerns  the  exchange  of  transfers 
between  the  Union  Street  Line  of  the  Municipal  Railway  and  the 
Fillmore  Street  Line  of  the  Market  Street  Railway  Company  of 
San  Francisco,  be  and  the  same  is  hereby  considered  as  being 
extended  and  is  extended  for  a  period  of  six  months  com- 
mencing February  26,  1942. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO*  48^8— 

RESOLVED,  That  this  Commission  approves  and  hereby 


-3230- 


authorizes  execution  of  Water  Department  lease  as  follows: 

CURQTTO  BROS,    of  Millbrae,  California,  covering  18  acres, 

more  or  less,  being  a  portion  of  Parcel  No, 
20,  Millbrae  Reservoir  Lot  on  the  Buri  Burl  Rancho,  San  mteo 
County,  for  period  of  one  year,  beginning  January  1,  1942, 
at  a  cash  rental,  of  $348.00. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  Zj8^Q— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Intra  Fund  Transfer  in  amount  $3,796.15,  from  Appropriation 
l68-212-01-Water  (Plant  Maintenance)  to  credit  of  Appropria- 
tion No.  168-870-OO-Vfeter  (taxes)  to  provide  additional  funds 
for  payment  of  taxes. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  484O— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  approves  Certificate  of  Acceptance  and  Pinal  Payment 
in  amount  $£90.00,  in  favor  of  J.  Friedman,  under  SFWD  Con- 
tract No.  321- Interior  Painting  in  the  San  Francisco  W&ter 
Department  Building  at  425  Mason  Street. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  484I-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  enact  an  ordinance,  authori- 
zing for  sale  in  accordance  with  the  provisions  of  Section 
92  of  the  Charter,  two  parcels  of  surplus  Water  Department  land 
in  Santa  Clara  County,  containing  a  total  area  of  88.88  acres. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4842— 

WHEREAS,  as  the  result  of  a  break  in  a  sixteen- inch 


-3231 


(l6"f)  water  main  of  the  San  Francisco  Water  Department  at  7th 
and  Bryant  Streets,  San  Francisco,  on  or  about  November  18, 
1941,  water  flooded  the  basement  of  the  premises  #790  Brannan 
Street  and  damaged  certain  property  and  merchandise  of  the 
Cedar  Sweep  Company  stored  therein;  and, 

WHEREAS,  claim  has  been  made  on  behalf  of  the  said  Cedar 
Sweep  Company  for  damage  in  the  amount  of  $240.92;  and, 

WHEREAS,  said  damage  was  not  caused  through  any  fault  or 
negligence  on  the  part  of  the  claimant;  and, 

WHEREAS,  it  was  found  upon  investigation  that  the  claim 
presented  was  fair,  just  and  reasonable,  and  the  City  Attorney 
recommended  payment  of  the  amount  claimed: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  upon  receipt  of  a 
good  and  sufficient  release  of  all  claims  from  the  Cedar  Sweep 
Company  the  said  Company  be  paid  the  sum  of  $240.92,  in  full 
settlement  of  all  claims  of  that  Company  against  the  City  and 
County  of  San  Francisco  arising  out  of  the  occurrence  described 
above • 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
He  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  484V- 

WHEREAS,  it  is  alleged  that  Mrs.  Lue  Bennett    on  the  31st 
day  of  October,  1941,  had  boarded  an  inbound  Municipal  Railway 
street  car  at  the  corner  of  Geary  Boulevard  and  First  Avenue 
when  said  street  car  was  caused  to  cone  to  an  abrupt  stop 
after  it  had  started;  and, 

WHEREAS,  it  is  alleged  that  by  reason  of  the  happening 
of  said  accident  said  Lue  Bennett  suffered  an  injury  over  both 
sacra  iliac  joints  and  over  the  fifth  lumbar  vertebrae,  to- 
gether with  a  contusion  of  her  left  leg;  and, 

WHEREAS ,  a  claim  was  filed  against  the  City  and  County 
of  San  Francisco  in  the  sum  of  $500.00;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway,  has  agreed  upon  a  settlement,  subject  to  the 
approval  of  this  Commission,  of  all  claims  for  damages  held  by 
said  Lue  Bennett,  said  settlement  being  in  the  sum  of  $300.00 
and  the  City  Attorney  advises  this  Commission  that,  under  all 
the  circumstances  of  this  case,  in  his  opinion  said  sum  of 
$300.00  is  a  reasonable  sum  to  be  paid  in  this  case. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
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The  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  "by 
said  Lue  Bennett  against  the  City  and  County  of  San  Francisco 
for  the  sum  of  ^OO^OO  and  the  Controller  is  authorized  and  re- 
quested to  draw  his  warrant  in  said  sum    in  payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  N.  A.  Eckart  as  Acting  Manager  of  Utilities  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway 
have  approved  the  settlement  of  the  claim  of  Helen  Spero 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
$175-00; 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 


THEREUPON  THE  MEETING  ADJOURNED. 


—RESOLUTION  NO.  4844— 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


310th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 
2,  1942  at  5:00  P.  M. 

Present:    Commissioners  Lewis  F.  Byington,  George  Filmer, 
J.  H.  Mc  Callum  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Film  er,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  309th  regular  meeting  of  the  Com- 
mission held  January  26,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Callum,    seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  Commissioners 
Byington,  Filmer,  Mc  Callum  and  Mc  Kee  on  January  29,  1942 
was  ratified: 

-■RESOLUTION  NO.  4845— 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
approve  the  allocation  of  $10,000,00,  from  Appropriation  No. 
99-90O-OO,  to  Appropriation  No.  99-913-OO  of  the  1938  Airport 
Bond  Fund  for  the  purpose  of  providing  funds  for  plans  and 
specifications  for  the  relocation  of  the  existing  highway  at 
the  San  Francisco  Airport. 

The  Manager  of  Utilities  is  hereby  authorized  to  issue  the 
necessary  order  to  the  State  Highway  Commission  to  effect  the 
preparation  of  the  necessary  plans  and  specifications* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  4846— 
RESOLVED, That  in  accordance  with  the  recommendations  of 
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the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  pro- 
visions of  the  Uhited  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions,  to  the 
United  States  Office  of  Production  Management,  and  in  the  event 
the  contract  may  be  found  to  be  in  conflict  therewith,  no 
liability  shall  attach  to  the  City  and  County  of  San  Francisco, 
Public  Utilities  Commission  or  any  of  its  officers,  members 
or  employees,  the  contract  for  the  following  public  work  to 
be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  th^.  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  8- INCH  CAST  IRON  MAIN  IN  FITZGERALD 
AVENUE  BETWEEN  3rd  AND  JENNINGS  STREETS- SAN  FRANC ISCO 
WATER  DEPARTMENT  SPECIFICATION  NO.  328 

be  and  the  same  is  hereby  awarded  to  San  Francisco  Water  De- 
partment it  being  the  lowest  regular  and  responsible  bidder 
for  said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 


The  item  numbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  "Standard  Specifications  for  Laying  Cast  Iron 
Mains,  Public  Utilities  Commission,  City  and  County  of  San 
Francisco",  dated  February,  194O: 

Item   Description  of  Item-Estimated  Quantity        Total  Amount 
No*  Unit  Price  for  Item, 

1*    Excavation  and  backfill  for  8"  pipe,  trench 
17"  wide  by  36"  deep;  530  linear  feet  at  Fifty 
Five  Cents  ($0,55)  per  linear  foot.  $291.50 

2-3  No  Items  2  or  3 

4.  (a)  Installing  8"  bell  and  spigot  cast  iron  pipe; 

530  linear  feet  at  Sight  Cents  ($0.08) 

per  linear  foot.  42«4^ 

5.  Installing  fittings,  gate  valves,  etc.;  700 

pounds  at  Three  Cents  ($0.03)  per  pound  21.00 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  90  linear  feet  at  Fifty  Cents 

(50.50)  per  linear  foot.  45. 00 

7.  (a)  Repavement;  135  square  feet  of  street  pavement 

at  Twenty  Sight  Cents  ($0.28)  per  square  foot  37.8c 
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8.  Installation  of  3/4"  screw  taps;  14  screw  taps  at 
Seventy  Cents  (-$0.70)  each  $9,80 

9.  Installation  of  3/4'*  service  pipe;  630  linear 
feet  at  Twenty  five  cents  ($0.25)  per  linear 

foot,  157.50 

10.    Estimated  field  inspection  cost;  7  calendar  days 

at  $0.65  per  calendar  day  60,55 

A.    Materials  furnished  and  services  rendered  by  the 

San  Francisco  Water  Department  9715.00 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected* 


The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 66-951-299. 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  requested 
to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 


On  motion  of  Commissioner  Mc  Keet  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  /]8/|7~ 

RESOLVSD,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  Water  Department  agricultural  leases 
as  follows: 


LOVIS  RTgSQ:    of  Colma,  covering  66  acres,  more  or  less,  being 

portions  of  Parcel  No,  30,  San  Mateo  County 
Lands,  Silva  Tract,  for  period  of  one  year,  beginning  January 
15,  1942,  at  a  cash  rental  of  $306.00.  payable  in  monthly 
installments. 


fii-JL  PHILLIPS    of  Millbrae,  covering  5  acres,  more  or  less, 

being  portion  of  Parcel  No.  30,  San  mteo 
County  Lands,  Silva  Tract,  for  period  of  one  year  beginning 
November  1,  1941  at  a  cash  rental  of  $45.00, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum  ,  the  follow  ing  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  /|8/|8~ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
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quests  the  Controller's  certification  of  Airport  Order  for 
Extra  Work  No.  IO39,  In  amount  $2,932^81,  under  Contract  No, 
57-Construction  of  Air  Line  Terminal  buildings  and  Appur- 
tenances, contractor,  Barrett  &  Hilp,  covering  the  following: 

(a)  For  using  Valdura  aluminum  paint  in  lieu  of  aluminum  paint 
in  the  Hangar  Building,  Test  Building,  Gasoline  Pump  and 
Switchboard  Houses-$1,750.00 

(b)  Painting  of  interior  of  the  hangar  doors  with  one  coat 
of  Valdura  aluminum  paint  in  lieu  of  aluminum  paint  and 
painting  of  exterior  of  hangar  doors  one  coat  of  lead  and 
oil  paint-Federal  Specif ications-$600. 00 

(c)  For  substitution  of  Duracrete  floors  and  base  in  kitchen, 
receiving  vestibule  and    outgoing  vestibule  in  lieu  of 
magnesite  floors  and  bases  specified. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
AAc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4849— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Con  troller's  certification  of  rtaiicipal  Railway 
Request  for  Additional "Allotment  in  amount  ^,000.00,  under 
Appropriation  No.  165-135-OO-Sick  Leave,  to  provide  additional 
funds  required  because  of  unusual  amount  of  sick  leave  paid 
out  of  sick  leave  appropri  ation. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
He  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  485O-- 

WHEREAS,  because  of  the  war,  it  is  necessary  to  station 
armed  guards  on  the  Hetch  Hetchy  properties  in  the  vicinity 
of  Moccasin  and  to  provide  housing  accomodations  at  Moccasin 
for  said  guards  and  for  this  purpose  it  is  proposed  to  remodel 
warehouse  No.  2  at  Moccasin  into  a  barracks  and  to  remodel  the 
cement  shed  at  Moccasin  into  a  cook  house  to  house  and  board 
the  said  guards;  and, 

WHEREAS,  it  is  also  necessary  to  construct  a  number  of 
sentry  boxes  for  said  guards;  and, 

WHEREAS,  it  is  deemed  imperative  that  every  effort  be  made 
to  expedite  the  construction  of  said  accomodations  and  time  will 
not  permit  the  preparation  of  the  necessary f ormal  plans  and 
specifications  and  advertising  for  bids  for  said  work: 
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THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in  ac- 
cordance with  Orainance  No.  9.0871,  Section  10,  hereby  declares 
the  existence  of  an  emergency  in  connection  with  the  con- 
struction of  accomodations  and  sentry  boxes  for  State  Guards 
or  such  other  armed  guards  as  may  be  assigned  to  protect  the 
Hetch  H  etchy  properties  and  time   will  not  permit  of  adver- 
tising for  bids  and  letting  the  work  at  contract  and  does 
hereby  determine  subject  to  the  approval  of  the  Controller  that 
funds  are  available  for  said  work  in  the  estimated  amount  of 
$2,500.00,  that  the  most  expeditious  mann  er  of  meeting  such 
emergency  and  completing  the  work  required  in  the  present 
emergency  is  to  cirect  the  Manager  of  Utilities  and  he  is  here- 
by directed  to  obtain  the  necessary  labor,  materials  and 
equipment  to  complete  the  construction  of  said  accomodations 
in  such  manner  as  in  his  judgment  will  best  serve  the  interests 
of  the  City  and  County  of  San  Francisco. 

On  motion  of  Commissioner  Mc  Kee,  seconded  T§y  Commissioner 
Fllmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  N  0,  485I-- 

RESOLVED,  That    this  Commission  approves  and  hereby  re- 
quests the  Controller's    certification  of  Municipal  Railway 
Request  for  Allocation  of  Fun  ds  No.  374  in  amount  ^5, 657. 00 
(Departmental  Work  Order  No.  IO52  in  amount  #4, 278.00)  under 
Appropriation  No.  65-925- 108-Reconstruction  and  Replacement 
Fund,  to  proviae  for  Replacement  Job  No.  1454-Replacing  600 
feet  of  rails  in  ;tB,f  line  Beach  Loop. 

On  motion  of  Commissioner  M  c  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4852— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
and  property  under  control  of  the  San  Francisco  Water  Depart- 
ment as  hereinafter  set  forth: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO  THE  COUNTY  OF  SAN  MATEO 

Permit  to  install  and  maintain   a  15-inch  corrugated  iron 
pipe  to  be  used  as  a  storm  drain  on  and  across  the  Alameda 


-3238- 


001719 


36-Inch  pipe  line  right  of  my  at  the  intersection  of  Fifth 
Avenue  and  Dumbarton  Lane  in  North  Pair  Oaks  Subdivision,  San 
Mateo  Coun  ty. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Keef  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NOa4553~ 
WHEREAS,  it  is  alleged  that  while  Aimee  Hodgens  on  the 
1st  day  of  my,  1941,  was  a  passenger  on  a  Municipal  Railway 
west  bound  tfC"  street  car,  said  street  car  came  into  collision 
with  another  Municipal  Railway  ?fCM  street  car  at  or  near  the 
intersection  of  26th  Avenue  and  California  Street;  and, 

WHEREAS   by  reason  of  the  happening  of  said  accident, said 
Aimee  Hodgens  alleges  that  she  suffered  an    injury  in  the  low 
back  area,  an  injury  to  her  head,  and  an  injury  to  her  left 
knee;  and, 

WHEREAS,  claim  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  $1500;00:  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway,  has  agreed    upon  a  settlement,  subject  to  the  ap- 
proval of  this  Commission,  of  all    claims  for  damages  held  by 
said  Aimee  Hodgens, said  settlement  being  in  the  sum  of  $250.00 
and  the  City  Attorney  advises  this  Commission  that,  under  all 
the  circumstances  of  this  case,  in  his  opinion  said  sum  of 
$250*00  is  a  reasonable  sum  to  be  paid  in  this  case, 

NOW,  THEREFORE,  BE  IT  RESOLVED^  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Aimee  Hodgens  against  the  City  and  County  of  San  Francisco 
for  the  sum  of  $250.00,  and  the  Controller  is  authorized  and 
requested  to  draw  his  warrant  in  said  sum    in  payment  therefor. 

THEREUPON  THE  MEETING  ADJOURNED, 


Asst.  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

Jllth  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 
9,  1942  at  5;00  P.  M  • 


Present;  Commissi oners  Lewis  P.  Byington,  George  Pilmer, 
J*  H.  Mc  Callum  and  Sam  Mc  Kee 

President  Lewis  p.  Byington  presided. 

On  motion  of  Commissioner  Film  er,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  310th  regular  meeting  of  the 
Commission  held  February  2,  1942  were  approved* 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NQ  4^4 — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  director  of  Property  to  enter  into  leases  for 
rental  of  convenience  stations  for  crews  of  the  Municipal 
Railway  as  follows: 

Lease  with  Fred  Slater  for  rental  of  station  at  the  Gignal 
Oil  Service  Station,  located  at  3300  Army  Street,  effective 
February  1,  1942,  on  a  month  to  month  basis,  at  a  monthly 
rental  of  ^S.OO. 

Lease  with  George  Pasha  for  rental  of  station  at  the 
Associated  Service  Station  located  at  the  southwest  corner  of 
Bay  Street  and  Van  Ness  Avenue,  effective  February  1,  1942» 
on  a  month  to  month  basis,  at  a  monthly  rental  of  35*00» 
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On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4&7S-- 

RESOLVED,  That  this  Commission  approves  the  following 
Recommendations  for  Contract  Payment,  under  Water  Department 
Contracts: 

No.  907  in  amount  $1,741.01  and  No.  908  in  amount  $797.45, 
payable  to  Pacific  Pavements  Co.  Ltd.,  under  SFWD  Contract 
No.  299-Repaving  °f  all  street  or  sidewalk  openings  where  the 
paving  has  been  removed  by  the  Water  Department. 

No.  909  in  amount  $16,389.00,  payable  to  ^.  J.  Lynch,  under 
SFWD  Contract  No.  310A-Removal  and  Reconditioning  of  a  Portion 
of  the  44- Inch  Steel  Corral  Hollow  Pipe  Line. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
He  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4(^6— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Order  for  Extra  Work  No.  IO32,  in  amount 
$1,077.00,  covering  the  substitution  of  approximately  90OO 
pounds  of  galvanized  electric  welded  wire  mesh  reinforcement 
for  14,000  pounds  of  steel  reinforcing  bars,  in  portions  of 
the  spillway  channel;  approves  Credit  Order  No.  833  in  amount 
$1,215*67,  being  the  difference  between  estimated  contract 
price  and  final  estimate;  approves  Certificate  of  Acceptance 
and  Final  Payment  in  amount  $6,519.41,  payable  to  M.  J.  Lynch 
under  SFWD  Contract  No.  304-Replacing  Spillway  and  Connecting 
Flumes  at  San  Mateo  Dam. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
He  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  dfi5Z~ 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  agricultural  lease  of  Water  Department 
lands  as  follows: 

E .  CUROTTO : :  Covering  11  acres,  more  or  less,  being  portion  of 

parcel  No.  30,  San  Hateo  County  Lands,  Silva 
Tract,  for  perioa  of  one  year,  beginning  November  1,  1941> 
at  a  rental  of  $240.00,  payable   .in  monthly  installments. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  zffi8— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway  Re- 
quest for  Departmental  Intra  Fund  Transfer,  in  amount  ^20,000. 
from  Appropriation  No.  163-231-65-Heat-Light  and  Power,  to 
credit  of  Appropriation  No.  165-135-OO-Sick  Leave,  to  provide 
additional  funds  for  payment  of  sick  leave. 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution    was  adopted  unanimously: 

— RESOLUTION  NO.  4859— 

RESOLVED,  That  the  budget  estimate  as  prepared  by  the 
Manager  of  Utilities  and  which  has  been  filed  by  said  executive 
with  the  Public  Utilities  Commission  and  acted  upon  by  said 
Commission  and  upon  which  budget  proposals  and  estimate,  public 
hearing  has  been  held  by  said  Commission,  be  and  the  same  is 
hereby  approved  and  it  is  hereby  ordered  that  ten  (10)  copies 
of  said  budget  estimate  be  filed  with  the  Controller  for  check 
as  to  form  and  completeness;  said  budget  estimates  being  as 
follows: 

Public  Utilities  Commission  $     108, 850*00 

San  Francisco  Airport  448,825*00 
"  ?t       Treasure  Island  25,523.00 

Municipal  Railway  4,259,383.00 

Water  Department  7,111,127.00 
"  Defense  Budget  139,873. 00 

Hetch  Hetchy  Water  Supply,  Power  and 

Utilities  Engineering  Bureau  7,064,449.00 
"  Defense  Budget  137,000.00 

Bureau  of  Light,  Heat  and  Power  2. l8l, 742.00 

$21,476,772.00 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  wasadopted  unanimously: 

—RESOLUTION  NO,  486O-- 

WHEREAS,  Louis  H.  Bain,  filed  claim  and  brought  suit 
against  the  City  and  County  of  San  Francisco,  for  $15,000.00 
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alleging  he  was  injured  through  a  split-switch  accident  at 
Van  Ness  Avenue  and  Market  Street,  on  the  1st  day  of  February 
1941,  and  alleges  that  as  a  result  of  said  accident  he 
suffered  a  bilateral  sacro-iliac  strain  of  the  back,  traumatic 
neurosis,  nervousness,  insomnia  and  inability  to  work;  and, 

WHEREAS,  said  cause  was  tried  before  a  jury  presided  over 
by  Judge  S.  P.  Mogan,  and  resulted  in  a  verdict  in  favor  of 
plaintiff,  for  the  sum  of  Five  Thousand  Dollars,  and  said 
verdict  was,  on  motion  for  a  new  trial,  reduced  to  the  sum  of 
$2500.00,  by  said  Judge  Mbgan,  and  the  City  Attorney  advises 
this  Commission  that  in  his  opinion  an  appeal  would  be  fruit- 
less and  recommends  that  said  judgment,  in  the  sum  of  $2500,00 
and  costs  be  paid: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission,  that  the 
City  Attorney  be  and  he  is  hereby  authorized  and  directed  to 
cause  said  judgment  to  be  paid  and  the  Controller  is  hereby 
authorized  and  requested  to  draw  his  warrant  in  said  sum  for 
the  satisfaction  of  said  judgment. 


THEREUPON  THE  MEETING  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 


312th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 
16,  1942,  -  5:00  P.  M. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  H.  Mc  Callum   and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  311th  regular  meeting  of  the 
Commission  held  February  9,  1942  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Keet  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  Zl86l — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following 
Municipal  Railway  service  orders  and  orders  for  work,  in  favor 
of  the  Market  Street  Railway  Company  for  services  to  be  ren- 
dered during  the  month  of  March,  1942. 

Service  Order  No.  859  in  amount  $1,000*00,  for  power  to  be 
furnished  for  operation  of  trolley  coaches  on  Howard  Street 
at  rate  of  $0.0352  per  coach  mile. 

Service  Order  No.  860  in  amount  $3,721.20,  power  to  be  fur- 
nished and  for  operation  of  cars  over  tracks  of  the  Market 
Street  Railway  Company. 

Order  for  Work  in  amount  $500-00»  for  labor  and  material  in 
connection  with  track  and  overhead  repairs  on  Market  Street 
and  various  other  locations  and  intersections  and  at  ferry  and 
bridge  loops. 
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Order  for  Work  in  amount  $146.00,  proportion  of  expense  to  tie 
incurred  in  connection  with  operation  of  cars  at  ferry  ter- 
minal and  for  curve  oiling  at  bridge  and  ferry  loops. 

On  motion  of  Commissioner  He  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4862-- 

RESOLVED,  That  upon  the  recommendation  of  the  Manager  of 
Utilities,  the  Public  Utilities  Commission  hereby  approves 
the  valuation  as  of  June  30,  1941  and  the  reasonable  amount  of 
depreciation  for  the  fiscal  year,  1941-1942,  of  the  depart- 
ments under  its  jurisdiction,  in  amounts  as  follows: 

Annual  Depreciation 
Valuation  as  of        Expense-Fiscal  year 
Department  June  ^0,  1941  1 941-1 942  

Water  Department  $  71,481,746,35  $  958,401.24 

Municipal  Railway  10,780,556.15  411,234.86 

Airport  Department  2,981,886,37  57,312.17 

Hetch  Hetchy  Water 

Supply        93 , 243 , 8l2 ,41  1 , 298 , 305 . 61 

Hetch  Hetchy  Power 

Division     12,387,679.69  274,469.33 

BE  IT  FURTHER  RESOLVED,  That  the  hereinabove  departments 
are  hereby  authorized  to  effect  the  necessary  entries  upon 
their  books  to  record  the  appraisals  hereinabove  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  486V- 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes,  the  Director  of  Property  to  execute  a  lease,  cover- 
ing Lots  2-6-7  and  H>  in  "tlle  Roselle  Tract,  Stanislaus  County, 
near  Riverbank,  California,  containing  an  area  of  about  27 
acres,  land  under  the  jurisdiction  of  the  Hetch  Hetchy  Water 
Supply,  Said  lease  to  be  subject  to  the  right  of  the  City  to 
construct  and  maintain  present  and  future  utility  structures 
on  the  right  of  way  through  said  property  and  to  permit  the 
City  to  make  use  of  any  part  of  the  land  outside  of  the  right 
of  way  strip. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4864— 

RESOLVED,  That  this  Commission  approves  and  authorizes 
the  Director  of  Property  to  lease  property  under  the  control 
of  the  Municipal  Railway,  as  follows: 

Robert  Link  of  San  Francisco,  covering  a  11. 5  feet  by  114  feet 
tract,  on  the  north  side  of  21st  Street,  east  of  Church  Street, 
for  driveway  purposes  only,  on  a  month  to  month  basis,  be- 
ginning January  1,  1942,  at  a  monthly  cash  rental  of  $2.00. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4865 — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Public  Utilities 
Commissi on- General  Office-Request  for  Transfer,  in  amount 
$700.00,  from  the  surplus  in  Appropriation  N0.  168-200-00,  to 
credit  of  Appropriation  No.  168-300-OO-Materlals  and  Supplies, 
to  provide  for  deficiency  in  latter  appropriation. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  d866— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  r^yor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount  $60,000.00,  from  Appro- 
priation No.  66-990-OO-Vater  Surplus  Fund,  to  credit  of 
Appropriation  No.  166-500-OO-Additions  and  Betterments,  to 
provide  additional  funds  for  construction  of  Cross  Town 
Discharge  Main. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4867— 

RESOLVED,  That  this  Commission  approves  the  following 
Airport  Recommendations  for  Contract  Payment: 

Payment  in  am  ount  $5»355*1^»  in  favor  of  Byrne  Doors,  Inc., 
under  Airport  Contract  No.  6l-Furnishing  and  Erecting  Hangar 
Doors  at  San  Francisco  Airport. 

Payment  in  amount  $33,124.50,  in  favor  of  Barrett  &  Hilp 
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under  Airport  Contract  No.  57-Cons"truction  °f  Air  Line 
Terminal  Buildings  and  Appurtenances  at  San  Francisco  Airport, 

On  motion  of  Commissioner  Mc  Kee,  seconded  "by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4868 — 

RESOLVED,  That  the  Board  of  Supervisors  be  and  it  is 
hereby  respectfully  requested  to  enact  an  ordinance,  under  the 
terms  of  which  this  Commission  would  be  authorized  to  enter 
into  an  agreement  with  the  Adjutant  General  of  the  State  of 
California  obligating  the  City  and  County  to  contribute  to  the 
cost  of  the  sustenance  and  medical  care  of  State  Guards  who 
are  to  be  employed  in  guarding  property  under  the  control  of 
the  Public  Utilities  Commission, 

The  said  Board  is  requested  to  declare    an  emergency,  due 
to  the  necessity  of  maintaining  guards,  particularly  over 
Water  Department  property,  to  insure  against  sabotage  and 
protect  the  property  in  the  event  of  invasion. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  4869— 

WHEREAS ?  his  Honor,  Mayor  Angelo  J.  Rossi,  has  requested 
the  Governor  of  the  State  of  California  to  provide  State  Guards 
on  the  Hetch  Hetchy  Project  and  San  Francisco  Water  De- 
partment System;  and, 

WHEREAS,  the  Adjutant  General  has  advised  that  the 
Public  Utilities  Commission  is  expected  to  contribute  to  the 
fullest  extent  toward  the  cost  of  this  protection  and  specifi- 
cally states    that  it  is  desired  that  a  first  aid  station 
with  medical  attention  and  suitable  subsistence  be  provided 
by  the  San  Francisco  Water  Department  for  the  members  of  the 
State  Guard  assigned  to  this  protection  duty;  and, 

WHEREAS",  it  is  imperative  for  the  protection  of  public 
property  and  the  safeguarding  of  the  water  supply  system  that 
it  be  adequately  guarded: 

BE  IT  RESOLVED,  That  this  Commission  authorizes  and 
directs  the  Manager  of  Utilities  to  take  such  steps  as  may  be 
necessary  to  effect  an  agreement  with  the  Adjutant  General  or 
other  proper  State  body  or  official  whereby  an  adequate  detail 
from  the  State  Guard  of  California  will  be  provided  for  such 
protection;  the  said  Manager  of  Utilities  is  further  authorized 
to  agree  upon  all  of  the  terms  and  conditions  of  said  agree- 
ment and  if  necessary  to  request  the  Mayor  to  take  such  steps 
as  he  shall  deem  necessary  to  provide  funds  to  carry  this 
resolution  into  effect. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  487O— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  ^yor  to  recommend  to  the  Board  of  Supervisors 
a  supplemental  appropriation  in  amount  $13,500#0°  from  the 
Unappropriated  Balance  of  Funds  in  the  Hetch  Hetchy  Project 
Operating  Fund  (Power)  to  the  credit  of  Appropriation  No.  168- 
903-OO,  to  provide  funds  for  remodeling  of  buildings,  to 
furnish  housing,  subsistence,  transportation,  hospital  and 
medical  attention  and  such  other  expenditures  as  may  be  re- 
quired for  the  State  Guard  used  in  guarding  Hetch  Hetchy 
properties  and  the  protection  of  the  water  supply  of  the  City 
and  County  of  San  Francisco. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  487 1— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  U  tllities  Engineering  Bureau  Request  for 
Departmental  Intra  Fund  Transfer,  in  amount  $3,211.25,  from 
various  sub-appropriations  under  Permanent  Salaries  and  Plant 
Maintenance,  to  credit  of  Appropriation  No.  168-903-OO,  to 
provide  funds  for  National  Defense  Emergency  expenditures  with 
respect  to  Hetch  Hetchy  properties. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4872— 

WHEREAS,  in  accordance  with  Section  124  of  the  Charter, 
E.  G.  Cahill,  Manager  of  Utilities,  has  appointed  James  H. 
Turner  as  head  of  the  Hetch  Hetchy  Water  Supply,  Power  and 
Utilities  Engineering  Bureau,  at  an  entrance  salary  of  Six 
Hundred  ($600.00)  Dollars  per  month: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  and  confirms  the  appointment  of  James  H.  Turner  as 
head,  with  the  title  of  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Water  Supply,  Power  and  U  tilities  Engineering 
Bureau,  at  an  extrance  salary  of  Six  Hundred  ($600.00)  Dollars 
per  month: 

AND  BE  IT  FURTHER  RESOLVED,  That  one  position  of  Civil 
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Engineering  Designer  shall  be  maintained  in  the  Annual  Salary 
Ordinance  but  no  appropriation  for  the  compensation  thereof 
shall  be  made  unless  the  said  James  H.  Turner  be  returned  to 
duty  therein. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  487^ — 

WHEREAS,  it  is  alleged  that  while  a  Municipal  Railway 
trolley  bus  was  traveling  in  a  general  southerly  direction  on 
Van  Ness  Avenue  South,  said  trolley  bus  collided  with  a  bakery 
wagon  owned  by  the  Continental  Baking  Company  at  the  inter- 
section of  20th  Street  and  Van  Ness  Avenue  South  on  February 
4,  1942,  at  or  about  3:00  o'clock  PE2;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  it 
is  alleged  by  the  saia  Continental  Baking  Company  that  the  cost 
of  the  repairs  to  said  bakery  wagon  amounting  to  the  sum  of 
$354.00;  and, 

WHEREAS,  claim  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  $354»00;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway  has  agreed  upon  a  settlement,  subject  to  the  ap- 
proval of  this  Commission,  of  all  claims  for  damages  held  by 
said  Continental  Baking  Company,  said  settlement  being  in  the 
sum  of  5354.OO  and  the  City  Attorney  advises  this  Commission 
that  under  all  the  circumstances  of  this  case,  in  his  opinion 
said  sum  of  #54*00  is  a  reasonable  sum  to  be  paid  in  this 
case: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Continental  Baking  Company  against  the  City  and  County 
of  San  Francisco  for  the  sum  of  $354.00  and  the  Controller 
is  authorized  and  requested  to  draw  his  warrant  in  said  sum 
in  payment  therefor. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4874— 

WHEREAS,  Ivy  Douglas  Ostrom  duly  filed  a  claim  and  has 
brought  suit  against  the  City  and  County  of  San  Francisco  for 
the  sum  of  $25,000. 00,  alleging  that  on  the  10th  day  of  my, 
1941*  while  she  was  attempting  to  alight  from  Municipal  street 
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car  No,  108  on  mrket  Street  opposite  Powell  Street,  said  car 
was  negligently  and  carelessly  started,  and  she  further 
alleges  that  by  reason  of  said  negligence  and  carelessness,  said 
street  car  was  caused  to  start  forward  suddenly  ana  she  was 
thrown  from  the  steps  of  said  car  to  the  pavement  of  Market 
Street,  and  she  further  alleges  that  by  reason  thereof,  she 
suffered  a  fracture  of  the  surgical  neck  of  the  left  femur 
with  Impaction  into  the  head  of  the  femur,  sprain  of  the  right 
ankle,  severe  wrenching  and  strain  of  the  muscles  and  ligaments 
of  her  upper  left  arm  and  shoulder,  severe  shock  and  injury  to 
the  nerves  and  nervous  system,  and  said  plaintiff,  through  her 
attorney,  M.  A.  Thomas,  represents  that  she  has  already  been 
caused  to  undergo  special  damages  by  reason  of  hospital  and 
doctor  bills  in  the  sum  of  $1 600.00  and  that  an  estimated  expen- 
diture of  $400,00  more  will  be  necessary;  and, 

WHEREAS,  said  plaintiff  has  agreed  upon  a  settlement, 
subject  to  the  approval  of  this  Commission,  in  the  sum  of 
$4,500.00,  and  John  J.  01 Toole,  City  Attorney  and  Henry 
Heidelberg,  Deputy  City  Attorney,  recommend  the  payment  of  said 
sum  as  being  fair,  just  and  reasonable  to  be  paid  for  a  full 
release  of  all  claims  and  demands  of  said  plaintiff, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby,  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Ivy  Douglas  Ostrom  against  the  City  and  County  of  San 
Francisco  for  the  sum  of  $4500.00  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4875— 

WHEREAS,  George  F.  Judd  and  Lillian  Judd  brought  suit 
against  the  City  and  County  of  San  Francisco  alleging  that  said 
Lillian  Judd  was  injured  on  the  10th  day  of  April,  1941,  at 
Columbus  Avenue  and  Union  Street,  by  reason  of  a  collision 
between  the  automobile  in  which  she  was  riding  and  Municipal 
Railway  street  car  No.  43;  and, 

WHEREAS,  trial  was  had  of  said  action  before  a  jury  pre- 
sided over  by  Honorable  Judge  Elmer  S.  Robinson,  which  said 
trial  resulted  in  a  verdict  in  favor  of  George  F.  Judd  and 
Lillian  Judd  in  the  sum  of  fifteen  hundred  dollars  ($1500.00) 
and  this  Commission  is  fully  advised  as  to  all  the  facts  and 
circumstances  of  said  trial: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  to  cause  said  judgment  to  be  paid, 
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and  the  Controller  is  hereby  authorized  and  requested  to  draw 
his  warrant  in  said  sum  in  payment  of  said  judgment. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  Eu  gene  Demings  and  Dorothy  Demings  brought  suit 
against  the  City  and  County  of  San  Francisco  alleging  that 
they  were  injured  on  the  10th  day  of  April,  1941,  at  Columbus 
Avenue  and  tfriion  Street*  by  reason  of  a  collision  between 
the  automobile  in  which  they  were  riding  and  Municipal  Railway 
street  car  No.  43;  and, 

WHEREAS,  trial  was  had  of  said  actions  before  a  jury 
presided  over  by  Honorable  Judge  Elmer  E.  Robinson,  which  said 
trial  resulted  in  a  verdict  in  favor  of  said  Eugene  Demings 
in  the  sum  of  fifteen  thousand  dollars  ($15,000.00)  and  in 
favor  of  said  Dorothy  Demings  in  the  sum    of  ten  thousand  dol- 
lars ($10,000.00)  and  this  Commission  is  fully  advised  as  to  all 
the  facts  and  circumstances  of  said  trial: 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  the  City  Attorney  be 
and  he  is  hereby  authorized  to  cause  said  judgments  to  be  paid, 
with  costs,  and  the  Controller  is  hereby  authorized  and  re- 
quested to  draw  his  warrants  in  said  sums  in  payment  of  said 
judgments . 


THEREUPON  THE  MEETING  ADJOURNED. 


--RESOLUTION  NO.  4876— 


-3251- 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


SPECIAL  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  - 
FEBRUARY  20,  I942  at  3:30  P.  M, 

Present:  Commissioners  Lewis  F.  Byington,  J.  H.  Mc  Callum, 
John  P#  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided 

On  motion  of  Commissioner  Mc  Callum,  seconded  "by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4877 — 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  and  directs  E.GXahill,  Manager  of  U  tilities  and  L. 
M.Perrin  of  the  Public  Utilities  Commission  Bureau  of  En- 
gineering to  proceed  to  Washington,  D.C.,  for  the  purpose  of 
representing  the  Public  Utilities  Commission  and  to  confer  with 
Federal  Officials  regarding  distribution  of  electric  energy 
from  the  Hetch  Hetchy  project: 

BE  IT  FURTHER  RESOLVED,  That  for  the  purpose  aforesaid, 
said  representatives  are  hereby  granted  permission  to  leave  the 
State  of  California,  commencing  February  20,  l%2,  and  to  be 
compensated  for  all  necessary  expenses  incident  thereto  from 
Appropriation  No.  168-200-01  and  the  expenses  of  L.  M.  Perrin 
are  deemed  to  be  contracted  in  the  performance  of  routine 
duties  payable  from  said  Appropriation  No.  168-200-01;  the 
expenses  of  the  representative  of  the  City  Attorney  are  also 
payable  from  said  Appropriation  No.  168-200-01. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


313th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 
24,  I942  at  5:00    P.  M. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 
J.H.Mc  Callum,  John  P.  Mc  Laughlin,  Sam  Mc  Kee 

President  Lewis  F.  Bylngton  presided* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  312th  regular  meeting  of  the  Com- 
mission held  February  16,  1942,  and  the  minutes  of  the  Special 
Meeting  of  the  Commission  held  February  20,  1942  were  approved. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4878— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  30l> 
for  the  Construction  of  Fences  at  the  Crystal  Springs  Pumping 
Station,  Cyclone  Fence  Division  of  the  American  Steel  and  Wire 
Company,  contractor,  should  in  accordance  with  the  time  limit 
set  forth  in  said  contract,  be  completed  on  or  before  September 
12,  1941 ;  and, 

WHEREAS,  the  contractor  has  experienced  unavoidable  delays 
by  reason  of  delay  in  obtaining  essential  materials,  par- 
ticularly zinc  covered  material;  and, 

WHEREAS,  said  contractor  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  sixty  (60)  calendar  days  for 
completion  of  saia  San  Francisco  Water  Department  Contract  No. 
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JOl  and  liquidated  damages  for  the  resulting  days  of  delay 
are  hereby  waived. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  4879— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  agricultural  leases  of  Water  De- 
partment lands  as  follows: 

GRADY  DENTON  of  Niles,  California,  covering  10  acres,  more  or 
less,  being  a  part  of  Parcel  No.  57*  Niles  Canyon 
Lands,  for  a  period  of  three  years,  beginning  March  1,  1942, 
at  a  cash  rental  of  $15.00  Per  year,  land  to  be  used  for 
grazing  purposes  only. 

MANUEL  PREADER  of  Menlo.Park,  covering  29.36  acres,  more  or 

"less,  being  Parcels  2011  (1)  and  2011  (2)  of 
the  Hetch  Hetchy  Bay  Division  right  of  way  and  portion  of 
the  50-foot  Alameda  Pipe  Line  right  of  way,  San  H&teo  County, 
for  period  of  one  year,  beginning  mrch  1,  1942,  at  a  cash 
rental  of  $600«00. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  aaopted  unanimously: 

—RESOLUTION  NO.  4880— 

RESOLVED,  That  James  H.  Turner,  General  Manager  and 
Chief  Engineer-Hetch  Hetchy  Water  Su  pply,  Power  and  Utili- 
ties Engineering  Bureau  be  and  he  is  hereby  authorized  to 
sign  checks  on  accounts  and  the  respective  banks  as  follows: 

Hetch  Hetchy  Water  Supply  Bank  of  America-Li vermore, Calif . 
Revolving  Fund 

Hetch  Hetchy  Power  Operative  Bank  of  America-San  Francisco, 

Revolving  Fund  Calif. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  488I-- 

RESOLVSD,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Additional  Allotment  in  amount  $985.95,  under  Appropriation 
No.  l68-200-01-Contractual  Services-Power,  to  provide  for  a 
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depletion  of  the  alloted  balance  in  the  appropriation 
occasioned  by  Controller's  transfer  of  funds  for  contract  with 
Harry  Friedman-Washington,  D.C.,  Attorney  in  connection  with 
Raker  Act  Amendment. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  4882— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau 
Departmental  Work  Orders; 

No.  168-118  in  amount  $4,500.00,  furnishing  required  services 
to  members  of  the  State  Guard  who  are  guarding  Hetch  Hetchy 
properties. 

No.  168-119  in  amount  $2,500.00,  providing  for  civilian 
guards  near  Livermore  and  other  points  until  relieved  by 
California  State  Guards. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  488^ — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department  Re- 
quest for  Departmental  Intra  Fund  Transfer,  transferring  the 
sum  of  $13,000.00,  under  various  sub-appropriations  covering 
permanent  salaries  and  maintenance  and  repairs  (source  of 
supply),  to  credit  of  Appropriation  No.  166-903-OO-War 
Emergency  Defense,  to  provide  for  expenditures  chargeable  to 
latter  appropriation. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4.884— 

RESOLVED,  That  an  agreement  be  entered  into  with  the 
State  of  California  through  the  Department  of  Public  Works 
and  San  Francisco  Bay  Exposition,  extending  the  time  to  March 
31,  I942>  within  which  the  latter  is  to  remove  all  connections 
of  the    upper  deck  roadway  and  adjacent  supporting  structures, 
the  steel  girder  overhead  and  all  approaching  structures 
within  the  bridge  right  of  way,  and  to  refill  all  cuts,  re- 
move any  fills,  renew  original  slopes  within  the  bridge  right 
of  way  on  Treasure  Island,  as  provided  for  under  that  certain 
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contract  dated  October  15,  1937»  between  the  State  of  Calif- 
ornia, California  Toll  Bridge  Authority  and  San  Francisco  Bay 
Exposition,  providing  the  bond,  in  the  amount  of  '^15, 000,00, 
insuring  the  faithful  performance  of  the  work  described,  re- 
mains in  full  force  and  effect. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  4885-- 

RESOLVED,  That  an  agreement  be  entered  into  with  the  San 
Francisco  Bay  Exposition,  under  the    terms  of  which  that  cer- 
tain agreement  dated  December  7t  1937  >  between  the  City  and 
County  of  San  Francisco  and  San  Francisco  Bay  Exposition,,  re- 
lating to  the  demolition  of  buildings,  roadways  and  other 
structures  on  Yerba  B  uena  Island,  be  modified  so  that  the 
period  of  completing  the  provisions  of  said  agreement  be  ex- 
tended to  March  31,  1942,  with  the  proviso  that  the  existing 
bond  in  the  amount  of  $60,000  Insuring  the  faithful  performance 
of  the  agreement  of  December  7»  1937 »  be  continued  in  force 
and  effect. 


THEREUPON  THE  MEETING  ADJOURNED, 


Asst.  Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


314th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  2, 
1942  at  5:00  P.  M. 


Present:    Commissioner  Lewis  F.  Byington,  George  Fllmer, 

John  H.Mc  Callum,  John  P.  Mc  Laughlin,  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  313th  regular  meeting  of  the 
Commission  held  February  24,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  signed  by  all  members  of 
the  Commission  on  February  26,  1942  was  ratified. 

—RESOLUTION  NO.  4886— 

BE  IT  RESOLVED,  That  the  Public  Utilities  Commission  en- 
ter into  an  agreement  with  the  United  States  Army  permitting 
said  United  States  Army  to  occupy  all  of  Hangars  2  and  3,  in- 
cluding attached  offices  and  shops;  airplane  service  building 
south  of  Hangar  4;  the  airport  fire  station  building;  the 
public  comfort  station  west  of  hangar  line;  and  other 
structures  and  facilities  as  more  fully  described  in  that  cer- 
tain memorandum  of  lease  dated  February  5,  1942  and  presented 
to  said  Commission  by  the  representatives  of  the  United  States 
Army;  that  the  term  of  occupancy  shall  be  for  a  period  of 
365  days  from  February  5,  1942,  and  the  total  amount  to  be 
paid  for  the  use  of  said  premises  shall  be  One  Dollar  ($1.00) 

BE  IT  FURTHER  RESOLVED,  That  the  Public  Utilities  Com- 
mission execute  said  lease  for  and  on  behalf  of  the  Commission. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
He  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4.887— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  309 
for  the  Laying  of  4"  and  6"  Cast  Iron  Mains  in  Marietta  Drive, 
Arroyo  Way  and  Junior  Terrace,  contractor,  the  San  Francisco 
Water  Department,  should  in  accordance  with  the  time  limit  set 
forth  in  said  contract  be  completed  on  or  before  October  21, 
1941 ;  and, 

WHEREAS'  contractor  has  experienced  unavoidable  delays 
by  reason  of  *  Interference  of  other  contractors;  and, 

WHEREAS,  said  San  Francisco  Water  Department  prosecuted 
the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  One  Hundred  and  Eight  (108)  days  for 
completion  of  said  San  Francisco  Water  Department  Contract  No. 
309  and  liquidated  damages  for  the  resulting  days  of  delay 
are  hereby  waived. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Fllmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4888— 

WHEREAS,  unaer  the  terms  of  the  San  Francisco  Airport 
Contract  No.  66,  for  furnishing  and  Installing  windows  and 
catwalk  for  control  tower  at  San  Francisco  Airport,  Carrico 
and  Gautier,  contractors,  it  should  have  been  completed 
January  12,  1942,  to  conform  with  the  time  limit  fixed  in  the 
contract ;  and, 

WHEREAS,  unavoidable  delay  in  the  prosecution  of  the  work 
under  the  contract  was  due  to  priorities  delaying  the  pro- 
curement of  the  required  material  and  also  to  the  delay,  be- 
cause of  the  amount  of  defense  work  in  the  fabricating  shop; 
and, 

WHEREAS,  the  contractors  diligently  prosecuted  the  work, 
but  due  to  the  above  mentioned  causes  which  were  beyond  their 
control,  was  unable  to  complete  the  work  within  the  contract 
time  allowance,  and  actually  completed  it  February  13,  194-2* 
thirty  two  days  after  the  expiration  of  the  time  allowance 
fixed  in  the  contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  ex- 
tend for  a  period  of  thirty  two  calendar  days  the  time 
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allowance  for  completion  of  the  work  required  under  said  Air- 
port Contract  No.  66-and  liquidated    damages  on  account  of  de- 
lay are  herewith  waived. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  A88q— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  527 
for  the  laying  of  6"  Cast  Iron  Mains  in  41st  Avenue  between 
Taraval  and  Ulloa  Streets,  contractor,  Fred  T\  Fairey,  should 
in  accordance  with  the  time  limit  set  forth  in  said  contract 
be  completed  on  or  before  February  11,  1942;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delay  by 
reason  of  rainy  weather;  and, 

WHEREAS,  said  Fred  T.  Fairey  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  Two  (2)  days  for  completion  of 
said  San  Francisco  Water  Department  Contract  No,  527  and 
liquidated  damages  for  the  resulting  days  of  delay  are  hereby 
waived. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  489O-- 

WHEREAS,  Municipal  Railway  Contract  No.  204-Repairs  to  Tar 
and  Gravel  Roofing,  Roof  Drains  and  Skylights,  Geary  Street 
Carhouse,  contractor,  B.  P.  Mc  Carthy,  should  in  accordance 
with  time  limit  set  forth    in  said  contract  be  completed  on  or 
before  March  13,  1942;  and, 

WHEREAS,  the  contractor  is  experiencing  unavoidable  delays 
because  of  rains  and  the  :  necessity  of  allowing  the  roof  to 
dry  out  before  resuming  work;  and, 

WHEREAS,  the  said  contractor  has  been  prosecuting  the  work 
of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  30  days  for  completion  of  said  Municipal 
Railway  Contract  No.  204  and  liquidated  damages  for  the  re- 
sulting days  of  delay  are  hereby  waived. 
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On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  489I-- 

RSSOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  and  Final  Payment 
in  amount  $7»3&°-°0»  in  favor  of  Carrico  and  Gautler  under 
Airport  Contract  No.  66,  Furnishing  and  Installing  Windows  and 
Catwalk  for  Control  Tower  at  San  Francisco  Airport, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4892— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  execute  a  written  agreement 
with  Louise  B.  Price,  extending  the  time  limit  to  April  1, 
1943,  for  the  supplying  of  water  sufficient  for  the  domestic, 
irrigation  and  stock  water  requirements  of  the  said  Louise 
B.  Price,  grantor,  under  deed  dated  January  26,  1926,  to  a 
sub-surface  easement  for  a  portion  of  the  Foothill  Tunnel  of 
the  Hetch  Hetchy  Aqueduct, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution   was  adopted  unanimously: 

—RESOLUTION  NO.  489 V- 

WHEREAS,  it  has  been    reported  to  this  Commission  that 
Leo  Epp,  the  contractor  in  Municipal  Railway  Contract  No,  188 
for  constructing  additions  to  the  17th  Street  Carhouse,  has 
persistently  and  repeatedly  refused  to  supply  enough  skilled 
workmen  and  proper  materials  to  complete  the  construction  of 
said  additions  to  said  carhouse  as  provided  for  in  his  contract 
for  the  construction  of  the  same,  and  for  more  than  ten  days 
has  ceased  operations  under  his  contract  for  the  construction 
of  said  additions  to  said  carhouse  and  has  been  guilty  of  sub- 
stantial violations  of  the  provisions  of  his  said  contract, 
and  that  said  contractor  has  failed  and  neglected  and  refused 
to  perform  the  following  work  in  connection  with  the  con- 
struction of  said  additions: 

1.  Fabrication  and  installation  of  a  sheet  metal  hood  over  the 
trolley  track  for  the  south  door, 

2.  Touching  up  broken  concrete  around  the  doors. 

3.  Replacing  door  catches,  which  have  broken  loose, 

4.  Necessary  painting  upon  completion  of  the  three  preceding 
items 
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5.    Proper  drainage  of  low  spot  in  wash  platform, 
o.    Placing  screws  in  ventilator  hoods. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
direct  that  notice  be  given  the  said  Leo  Epp  to  forthwith  per- 
form all  and  singular  the  above  mentioned  work  and  to  complete 
his  said  contract  in  accordance  with  the  terms  thereof,  and 
that  on  his  failure  to  do  so  that  this  Commission  proceed  with 
the  performance  of  said  work  and  charge  the  cost  thereof  against 
the  amount  remaining  unpaid  to  said  Leo  Epp  under  the  terms  of 
his  contract, 

FURTHER  RESOLVED,  That  the  Secretary  of  this  Commission 
give  to  said  Leo  Epp  seven  days  notice  in  writing  of  the  ter- 
mination of  his  employment  and  his  failure  to  perform  said 
contract,  and  upon  the  expiration  of  said  seven  days  notice 
the  Manager  of  Utilities  be  and  he  is  hereby  directed  to  take 
possession  of  the  said  premises  described  in  said  contract 
and  all  materials,  tools  and  appliances  thereon,  and  finish 
the  work  in  accordance  with  the  terms  of  said  contract  by 
whatever  method  he  may  deem  expedient. 

FURTHER  RESOLVED,  That  if  said  Leo  Epp  shall  fail  to 
complete  said  contract  immediately  at  the  expiration  of  said 
seven    days  notice  that  he  shall  be  declared  an  irresponsible 
bidder  and  shall  not  be  allowed  to  bid  in  the  future  on  any 
work  for  the  Public  Utilities  Commission, 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4894-- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Order  for  Extra  Work  in  amount  ^22.81,  being 
the  difference  between  estimated  and  actual  quantities; 
approves  Certificate  of  Acceptance  and  Final  Payment  No.  915 
in  amount  $882.91,  in  favor  of  Fred  T.  Fairey,  under  SFWD 
Contract  No.  327-Laying  6- Inch  Cast  Iron  Main  in  41st  Avenue 
between  Taraval  and  Ulloa  Streets. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4895— 

RESOLVED,  That  this  Commission  approves  Airport  Recommen- 
dation for  Contract  Payment  N0.912  in  amount  "2,700.00, under 
Contract  No.  62-Constructing  a  Fire  Protection  System  for  Air 
Line  Terminal  Buildings,  payable  to  Viking  Automatic  Sprinkler 
Co. 
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On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4896— 

RESOLVED    That  this  Commission  approves  and  hereby 
authorizes  execution  of  leases  of  Water  Department  lands  as 
follows: 

MINNIE  SCHILLING  of  Sunol,  covering  1/2  acre,  more  or  less, 

being  a  certain  piece  of  land  in  the  Town  of 
Sunol,  Alameda  County,  period  of  one  year,  "beginning  March 
1,  1942,  at  a  cash  rental  of  $5.00,  land  to  be  used  for  garden 
purposes  only. 

LOUIS  BSLTRAMO  of  Millbrae,  covering  5  acres,  more  or  less, 

being  a  portion  of  the  Sllva  Tract,  San  Mateo 
County,  for  period  of  one  year,  beginning  February  15,  1942, 
at  a  cash  rental  of  $  100,00,  land  to  be  used  for  agricultu  ral 
purposes  only. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
^  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4897— 

RESOLVED ,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  Airport  Request  for 
Departmental  Intra  Fund  Transfer,  transferring  the  sum  of 
$200.00,  from  contractual  services  and  services  of  other  de- 
partments, to  credit  of  Appropriation  No.  164- 200-01,  to  pro- 
vide additi  onal  funds  for  transportation  of  employees  of  the 
Airport  working  at  Treasure  Island, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4898— 

RESOLVED,  That  the  Public  Utilities  Commission  enter 
into  an  agreement  with  the  Federal  Works  Administrator  wherein 
and  whereby  said  Federal  Works  Administrator  will,  under  and 
pursuant  to  the  provisions  of  the  Defense  Highway  Act  of 
1941*  construct  a  road  on  Yerba  Buena  Island  leading  from  an 
agreed  point  at  the  easterly  end  of  the  San  Fran Cisco -Oakland 
Bay  Bridge  Tunnel  to  Treasure  Island,  and  all  the  expense  of 
constructing  said  road  shall  be  met  by  the  Federal  Works 
Administrator,    That  in  consideration    of  the  construction  of 
said  road,  the  Commission  will  take  over  and  maintain  said  road 
without  cost  to,  and  to  the  satisfaction  of,  the  Administrator. 
The  Commission  will  obtain  such  rights  of  way  as  may  be 
necessary  for  the  construction  of  said  road; 
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On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4899— 

RESOLVED,  That  this  Commission  approves  ana  hereby 
authorizes  the  Director  of  Property  to  execute  a  month  to 
month  lease  to  San  Francisco  Model  Midget  Association,  at  a 
rental  of  $5«00  Per  month,  covering  approximately  one  acre  of 
Water  Department  land  on  Harding  Boulevard,  land  to  be  used 
for  an  outdoor  recreation  ground  for  the  racing  of  model  midget 
automobiles* 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4900— 

RESOLVED,  That  San  Francisco  Bay  Exposition,  a  corpora- 
tion, having  completed  all  of  the  terms,  conditions  and  re- 
quirements contained  in  that  certain  lease  dated  August  22, 
1936,  between  the  City  and  County  of  San  Francisco  and  said 
San  Francisco  Bay  Exposition,  in  particular  as  it  relates  to 
the  removal  from  Treasure  Island  of  all  temporary  improvements 
such  as  ferry  slips  and  their  appurtenances,  buildings,  towers, 
arches,  electric  supply  system,  but  exclusive  of  what  in  said 
lease  was  designated  as  (permanent  improvements)  and  exclusive 
of  the  road  demolition  on  Yerba  Buena  Island,  the  said  San 
Francisco  Bay  Exposition  is  hereby  released  frors  any  obliga- 
tions created  under  the  lease  of  August  22,  193&>  and  the 
Board  of  Supervisors  is  hereby  requested  to  pass  a  resolution 
releasing  said  Exposition  from  obligations  under  the  terms  of 
said  lease. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
^o  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4901— 

WHEREAS,  the  National  Automobile  Insurance  Company 
has  brought  suit  against  the  City  and  County  of  San  Francisco 
in  the  sum  of  $520.00,  alleging  damages  incurred  by  reason  of 
an    accident  occurring  on  the  10th  day  of  April,  1941'  in 
which  the  automobile  of  Eugene  Demings  was  damaged  by  reason 
of  coming  into  contact  with  a  Municipal  Railway  street  car 
which  split  a  switch  at  Columbus  Avenue  and  Union  Street;  and, 

WHEREAS,  said  National  Automobile  Insurance  Company  is 
the  insurance  carrier  of  said  automobile  and  has  paid  damages 
alleged  to  be  in  the  sum  of  $520,00  for  the  repairs  of  said 
automobile;  and, 
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WHEREAS,  W,  F#  Murasky,  as  appraiser  of  damages  to 
automobiles  for  the  City  and  County  of  San  Francisco,  has 
appraised  said  damage  in  the  sum  of  ^435.54,  and  said 
Insurance    Company  has  agreed    to  fully  compensate  and  settle 
its  claim  against  the  City  and  County  for  the  said  sum  of 
$435«54»  anci  the  City  Attorney  recommenas  said  settlement  as 
being  fair,  Just  and  reasonable: 


NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City   Attorney  be,  and  he  is  hereby,  authorized  and 
directed  to  fully  compromise  and  settle  all  claims  for  damages 
held  by  said  National  Automobile  Insurance  Company  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  $435»54»  and 
the  Controller  is  authorized  and  requested  to  draw  his  warrant 
in  said  sum  in  payment  therefor. 


THEREUPON  THE  MEETING-  ADJOURNED . 


Asst.  Secretary 
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M  I  N    U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 

315th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  232  -  CITY  HALL  -  MARCH  9, 
1942  at  5:00  P.  M. 

******************************************************************.' 

Present:    Commissioners  Lewis  F*  Byington,  George  Filmer, 

John  H,Mc  Galium,  John  P.  Mc  Laughlin  and  Sam  McKee 

President  Lewis  F.  Byington  presided* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  minutes  of  the  314th  regular  meeting  of  the 
Commission  held  March  2,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4902- - 

RESOLVSD,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Airport 
Orders  for  Extra  Work~and  Credit  Order,  under  Contract  No.57~ 
Construction  of  Air  Line  Terminal  Buildings  and  Appurtenances, 
contractor,  Barrett  and  Hllp: 

No.  IO38  in  amount  $97.33,  covering  the  furnishing  and  in- 
stallation of  reflectors,  sockets  and  3~way  switches  for  lights 
on  the  south  side  of  the  Administration  Building. 

No.  1040  in  amount  $75.00,  covering  tiling  sills  and  reveals  of 
windows  in  the  Kitchen  Room  112  of  the  Hangar  Building, 

No.  1041  in  amount  $208>20,  for  the  furnishing  and  installa- 
tion of  angle  frame  around  scale  pit  in  the  Hangar  Building; 
for  the  amount  of  material  installed  and  labor  already 
furnished  in  connection  with  contemplated  revisions  to  flood 
lighting  for  the  Hangar  Building;  for  extension  of  emergency 
circuit  and  wires  installed  in  conduit  from  Administration 
Building  to  Hangar  Building* 
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No.  335-Credit  Order-in  amount  $208.o3,  covering  substitu- 
tions   due  to  scarcity  of  wood  lath  and  chicken  wire  by  use  of 
Gympsum  button  board  lath  and  Gympsum  plaster  board-Hangar 
Building. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  490 V- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Request  for  Allocation  of  Funds  in  amount  $1,140.00  (Depart- 
mental Work  Order  No.  1053  in  amount  $538.00),  under  Appro- 
priation No.  65-925-109-Reconstruction  and  Replacement  Fund, 
to  provide  for  Replacement  Job  No.  1455,  Replacing  Track 
Castings  Nos.  15  and  16  in  inbound  track  of  mrket  Street 
Railway  Company's  track  on  F&rket  Street  crossing  Municipal 
Railway's  northbound  track  from  11th  Street. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4904-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Credit 
Order  in  amount  $82.40,  under  Airport  Contract  No.  62-Con- 
struction  of  a  Fire  Protection  System  for  Air  Line  Terminal 
Buildings-San  Francisco  Airport,  covering  the    omission  of 
5  lengths  of  6-foot,  10  inches,  diameter  pipe  from  the 
sprinkler  piping  system. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4905— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  916  in  amount  $9,316.08,  in  favor 
of  M.  J.  Lynch  under  SFWD  Contract  No.  314-Construction  of  the 
Baden  Pumping  Station    in  San  I^teo  County. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4906-- 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  917  in  amount  $921.22  and 
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Recommendation  for  Contract  F&yment  No.  918  in  amount 
$894.44,  in  favor  of  Pacific  Pavements  Co.,  under  WD  Contract 
No.  299-Repaving  of  street  or  sidewalk  openings  where  the 
paving  has  b.een  removed  by  the  San  Francisco  Water  Department. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  AQ07 — 

RESOLVED,  That  Resolution  No.  4850,  adopted  February 
2,  1942*  which  provided    for  a  declaration  of  emergency  in 
connection  with  the  provlalng  of  guard  facilities  in  the  Hetch 
Hetchy  Division  at  an  estimated  amount  of  $2500.00,  be  and 
the  same  is  hereby  amended  by  estimating  the  work  at  $2500.00 
for  the  building  of  sentry  boxes  and  miscellaneous  minor 
structures  and  $7500.00  for  remodeling  of  warehouse  and 
cement  shed  at  Moccasin  into  cookhouse  and  for  the  providing 
of  housing  and  camp  facilities  at  various  points  for  the 
guarding  of  properties  on  the  Hetch  Hetchy  Project. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4908-- 

RSSOLVED,  That  this  Commission  approves  and  hereby  request 
the  Board  of  Supervisors  to  enact  an  ordinance,  declaring  that 
public  interest  and  necessity  demands  the  sale  of  1.204  acres 
of  land,  more  or  less,  being  a  portion  of  Parcel  No.  35»  Bel*" 
mont  Pump  Lot,  in  San  mteo  County,  land  being  under  the 
jurisdiction  of  the  Water  Department;  land  to  be  sold  subject 
to  certain  reservations  and  conditions  as  outlined  in  the 
proposed  ordinance. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  4909— 

WHSREAS,  .  Marjorie  Swanson,  alleges  that  on  the  17th  day 
of  July,  1941,  while  boarding  a  Municipal  Railway  car  at  or 
near  the  intersection  of  Junipera  Serra  Boulevard  and  Ocean 
Avenue,  that  said  street  car  was  prematurely  started;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  said 
Marjorie  Swanson  alleges  that  she  suffered  a  spiral  oblique 
fracture  of  the  tibia  and  longitudinal  fracture  of  the  pos- 
terior lip  of  the  tibia;  and  also  a  fracture  of  the  fibula, 
together  with  severe  nervous  shock;  and, 
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WHEREAS ,  suit  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  $11,250.00;  and, 

WHEREAS,  on  the  27th  day  of  February,  1942,  a  verdict 
was  rendered  against  the  City  and  County  of  San  Francisco 
before  the  Honorable    Judge  Elmer  E.  Robinson,  sitting  in 
Department  10  of  the  SuperiorCourt  in  said  City  and  County  of 
San  Francisco,  in  the  sum   of  $1250.00;  and, 

WHEREAS,  the  City  Attorney  does  not  believe  that  an 
appeal  from  said  judgment  is  advisable  and  so  advises  this 
Commission: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and  directed 
to  secure  an  abstract  of  judgment  and  a  full  satisfaction 
of  the  payment  of  said  judgment  from  the  said  mrjorie  Swanson 
in  the  sum  of  $1250.00;  and  the  Controller  is  hereby 
authorized  and  requested  to  draw  his  warrant  in  the  sum  of 
$1250.00  for  payment  thereof. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  49IO-- 

WHEREAS,  N.  A.  Eckart,  as  Acting  Manager  of  Utilities, 
and  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal 
Railway,  have  approved  the  settlement  of  the  claim  of  Paul 
Triplett  against  the  City  and  County  of  San  Francisco  in  the 
sum  of  $50.00  (Fifty  Dollars) 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  Mc  Laughlln, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4Q11-- 

WHEREAS,  N.  A.  Eckart,  acting  as  Manager  of  Utilities  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway 
have  approved  a  settlement  of  the  claim  of  John  S.  Elliott 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
$140.00: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
said  settlement  is  hereby  approved. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
He  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  no.  4912— 

WHEREAS,  Ellene  Cailor  has  heretofore  filed  a  claim 
against  the  City  and  County  of  San  Francisco  for  the  sum  of 
$15»42^»0°  anci  has  commenced  suit  to  recover  sal£  sum  from 
said  City  and  County  and  from  Frank  Arena,  the  operator  of 
the  hereinafter  mentioned  jitney  bus,  alleging  that  on  October 
8th,  194°»  while  riding  as  a  passenger  in  a  jitney  bus  on 
Mission  Street  approximately  100  feet  south  of  Randall  Street, 
the  said  jitney  bus  ran  into  an  unpaved  trench  excavated  by  the 
San  Francisco  Water  Department,  and  left  unguarded,  thereby 
causing  said  jitney  bus  to  collide  with  a  telegraph  pole,  and 
thereby  causing  said  Ellene  Cailor,  according  to  her  claim,  to 
sustain  the  following  injuries,  to-wit:  severe  lacerations  of 
the  forehead;  cerebral  concussion  with  loss  of  consciousness; 
hematoma  of  right  zygoma  and  chin;  two  fractured  teeth;  con- 
tusions of  anterior  chest  wall,  with  fractured  first  and 
second  ribs  on  right  side,  and  other  Injuries;  and, 

WHEREAS,  The  Underwriters  at  Lloyd's,  London,  the  carrier 
of  public  liability  insurance  for  the  operator  of  the  said 
jitney  bus  above  mentioned,  has  agreed  to  pay  the  sum  of  $1500, 
to  said  Ellene  Cailor  in  settlement  of  her  claim  and  action 
against  the  City  and  against  said  Frank  Arena,  provided  that 
the  City  will  pay  a  like  sum  to  said  Ellene  Cailor  in  settle- 
ment of  her  said  claim,  and  said  Ellene  Cailor  has  agreed  to 
accept  said  sums  in  full  settlement  of  her  claim  and  action, 
and  the  City  Attorney  having  recommended  that  the  said  claim 
and  suit  be  settled  and  compromised  as  herein  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  directed  to  settle  and  compromise  the  claim 
and  action,  which  said  action  is  numbered  299881,  Superior 
Court,  City  and  County  of  San  Francisco,  by  the  payment  to 
said  Ellene  Cailor  of  the  sum  of  51500.  and  the  Controller  is 
requested  to  draw  his  warrant  in  said  sum  and  deliver  the  same 
to  said  Ellene  Cailor  upon  her  duly  receipting  for  said  sum  and 
dismissing  the  said  action  hereinbefore  referred  to. 

FURTHER  RESOLVED.  That  Resolution  No .4425  heretofore 
adopted  by  this  Commission  be,  and  the  same  is  hereby  set  aside 
and  vacated. 

On  motion  of  Commissioner  Fllmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  AQl^— 

WHEREAS,  Alfred  A.  Forsyth  has  heretofore  filed  a  claim 
against  the  City  and  County  of  San  Francisco  for  the  sum  of 
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$22, 000. and.  has  commenced  suit  to  recover  said  sum  from  said 
City  and  County  and  from  Prank  Arena  the  operator  of  the  here- 
inafter mentioned  jitney  bus,  alleging  that  on  October  8th, 
1940,  while  riding  as  a  passenger  in  a  jitney  bus  on  Mission 
Street  approximately  100  feet  south  of  Randall  Street,  the  said 
jitney  bu  s  ran  into  an  unpaved  trench  excavated  by  the  San 
Francisco  Water  Department,  and  left  unguarded,  thereby  causing 
said  jitney  bus  to  collide  with  a  telegraph  pole,  and  thereby 
causing  said  Alfred  A.  Forsyth,  according  to  his  claim,  to 
sustain  the  following  injuries,  to-wit;  multiple  contusions  and 
abrasions  of  the  right  thorax  and  right  chest,  multiple  ribs  ., 
fractured,  cerebral  concussion  ana  shock,  contusions  and 
abrasions  in  and  about  the  body;  and, 

WHEREAS,  the  Underwriters  at  Lloyd fs  London,  the  carrier 
of  public  liability  insurance  for  the  operator  of  the  said 
jitney  bus  above  mentionec,  has  agreed  to  pay  the  sum  of  $75°» 
to  said  Alfred  A.  Forsyth  in  settlement  of  his  claim  and  action 
against  the  City  and  against  said  Frank  Arena,  provided  that 
the  City  will  pay  a  like  sum  to  said  Alfred  A.  Forsyth  in 
settlement  of  his  said  claim,  and  said  Alfred  A.  Forsyth  has 
agreed  to  accept  said  sums  in  full  settlement  of  his  claim  and 
action,  and  the  City  Attorney  having  recommended  that  the  said 
claim  and  suit  be  settled  and  compromised  as  herein  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  directed  to  settle  and  compromise  the  claim 
and  action,  which  said  action  is  numbered  301177*  Superior 
Court,  City  and  County  of  San  Francisco,  by  the  payment  to  said 
Alfred  A,  Forsyth  of  the  sum  of  $750,  and  the  Controller  is 
requested  to  draw  his  warrant  in  said  sum  and  deliver  the  same 
to  Alfred  A.  Forsyth  upon  his  duly  receipting  for  said  sum 
and  dismissing  the  said  action  hereinbefore  referred  to. 

FURTHER  RESOLVED,  That  Resolution  No.  4426  heretofore 
adopted  by  this  Commission  be,  and  the  same  is  hereby  set 
aside  and  vacated. 

THEREUPON  THE  MEETING  ADJOURNED . 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


3l6th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  l6, 
1942  at  5:00  P.  M. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  H.  Mc  Callum  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  315th  regular  meeting  of  the  Com- 
mission held  March  9,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4914— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis 
factorily  completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  836  in  amount  $51.28,  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  No.  914  in 
amount  $2,825.23,  in  favor  of  Louis  L.  Fitinghoff ,  under  SFWD 
Contract  No,  300-Concrete  and  Steel  Pipe  Laterals  for  Sunol 
Irrigation  System  in  Alameda  County. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4Q1S— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis 
factorily  completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  843  in  amount  $7 • 53»  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
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$1, 049*27 •  in  favor  of  Fred  T.  Fairey,  under  SFWD  Contract  No, 
329-Laying  of  8-Inch  Cast  Iron  Main  in  26th  ana  Vermont  Streets, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  491 6~ 

RESOLVED ,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Orders  for  Work  and  Service  Order,  in  favor  of  the 
Market  Street  Railway  Company,  for  services  to  be  rendered 
during  the  month  of  April,  1942. 

OV  No.  388  in  amount  $500.00,  for  labor  and  material  in  con- 
nection with  track  and  overhead  repairs  on  Market  Street  and 
various  other  locations  and  intersections  and  at  Ferry  and 
Bridge  Loops. 

OW  No.  389  in  amount  $146.00,  proportion  of  expense  to  be  in- 
curred in  connection  with  operation  of  cars  at  Ferry  Terminal 
ana  for  curve  oiling  at  Bridge  and  Ferry  Loops. 

SO  No.  86l  in  amount  l^9iob.20,  for  power  to  be  furnished  and 
for  operation  of  Municipal  Railway  cars  over  tracks  of  the 
Market  Street  Railway  Company. 

On  motion  of  Commissioner  Mc  Call  urn,  seconded  by  Commissioner 
Fllmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4Q17-- 

WHEREAS,  SFWD  Contract  No,  310A-Removal  and  Reconditioning 
of  a  Portion  of  the  44- Inch  Steel  Corral  Hollow  Pipe  Line, 
contractor,  M.  J.  Lynch,  shoula  in  accordance  with  the  time 
limit  set  forth  in  said  contract  be  completed  on  or  before 
January  10,  1942 ;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delays 
by  reason  of  the  delay  in  obtaining  the  necessary  equipment; 
and, 

WHEREAS,  said  M.  J.  Lynch  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  34  days  for  completion  of 
said  SFWD  Contract  No.  310-A  and  liquidated  damages  for  the  re- 
sulting days  of  delay  are  hereby  waived. 
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On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4918-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following 
Municipal  Railway  Requests  for  Departmental  Intra  Fund  Trans- 
fer: 

No.  377- Transfer  in  amount  $20,000.00,  from  Appropriation  No, 
165-300-OO-Materials  and  Supplies,  to  credit  of  Appropriation 
No.  165-804-OO-Passenger  and  Damage  Claims,  to  provide  for 
deficiency  in  latter  appropriation,  due  to  unusual  injury 
and  damage  costs  in  prior  periods. 

No.  378-Transfer  of  $1,890.00,  from  Appropriation  No.  165- 
950-OQrServices  of  Storekeeper  to  Appropriation  No.  165-120-OO- 
Temporary  Salaries,  to  transfer  to  temporary  salaries  amount 
provided  in  1941-1942  budget  under  services  of  Purchaser, 
which  however  is  unavailable  for  expenditure  as  budgeted,  due 
to  no  provision  having  been  made  in  Purchaser's  Budget. 
Position  has  been  temporarily  filled  by  a  clerk  and  expendi- 
tures for  position  paid  out  of  temporary  salaries. 

On  m  otion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4919— 

RESOLVED,  That  thisCommission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  resolution  confirming 
sale  of  1.217  acres  of  land,  under  the  jurisdiction  of  the 
Water  Department,  Alameda  County,  near  Pleasanton,  to  Elmer  B, 
Stone;  said  land  being  sold  pursuant  to  Ordinance  No.  1526, 
Series  1939,  and  for  which  land,  said  Elmer  B  .  Stone  offered 
to  purchase  in  the  sum  of  $360.00. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously; 

—RESOLUTION  NO.  4920— 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
the  Board  of  Supervisors  to  adopt  a  resolution,  confirming 
sale  to  Florence  Gates  Baldwin  of  88.88  acres  of  land,  under 
the  jurisdiction  of  the  Water  Department,  in  Santa  Clara 
County;  said  land  being  sold  to  said  Florence  Gates  Baldwin  in 
the  sum  of  $2,700.00,  pursuant  to  the  provisions  of  Ordinance 
No.  1525,  Series  of  1939. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4Q21-- 

WHERSAS,  San  Francisco  Water  Department  Contract  No,  277- 
For  the  Laying  of  6??  and  8?t  Cast  Iron  Mains  in  Miguel  and 
Beacon  Streets,  contractor,  Walter  Lenkeit,  should  in  ac- 
cordance with  the  time  limit  set  forth  in  said  contract  be 
completed  on  or  before  March  1,  1941;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delays 
by  reason  of  the  interference  on  the  part  of  the  street  con- 
tractor who  was  held  up  by  Court  action;  and, 

WHEREAS,  said  Walter  Lenkeit  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  37°  days  for  completion  of 
said  San  Francisco  Water  Department  Contract  No.  277  and 
liquidated  damages  for  the  resulting  days  of  delay  are  hereby 
waived. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4^22— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  Airport  Request  for 
Allocation  of  Funds,  in  amount  $10,000.00,  from  Appropriation 
No.  99-90O-OO-I938  Airport  Bond  Fund,  Unallocated,  to  credit 
of  Appropriation  No.  99-900-57,  to  provide  funds  for  super- 
visions, inspections  and  field  engineering  in  connections 
with  1938  Airport  Project  and  supervisions  of  W.  P.  A.  work 
at  the  San  Francisco  Airport. 

On  motion  of  Commissionar  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4Q2V- 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  921  in  amount  $33,365.03,  in  favor 
of  Barrett  &  Hilp,  under  Airport  Contract  No.  57-Construction 
of  Air  Line  Terminal  Buildings  and  Appurtenances  at  San 
Francisco  Airport. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4924-- 

WHSREAS,  the  Public  Utilities  Commission  is  desirous  of 
appealing  to  the  Circuit  Court  of  Appeals  of  the  Ninth  Judicial 
Circuit  of  the  united  States  from  the  decision  of  the  District 
Court  in  and  for  the  Southern  Division  of  the  Northern  District 
of  California  rendered  in  the  case  of  Transbay  Construction 
Company  v.  City  and  County  of  San  Francisco,  etc.;  and 

WHEREAS,  the  record  on  said  appeal  must  be  forthwith  made 
up,  all  of  which  will  consume  a  great  deal  of  time  and  require 
the  services  of  one  expert  in  the    appellate  procedure  of  the 
United  States  Courts;  and, 

WHEREAS,  Dion  R.  Holm,  the  Assistant  City  Attorney  assigned 
to  the  Public  Utilities  Commission  is  absent  from  the  City  and 
County  of  San  Francisco  and  is  in  Washington,  District  of 
Columbia,  on  matters  pertaining  to  the  Hetch  Hetchy  Project; 
and, 

WHEREAS,  the  preparation  of  said  record  cannot  await  his 
return: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be,  and  he  is  hereby  authorized,  with  the  approval  of  the  F&yor 
to  enter  into  a  contract  with  Joseph  C.  Sharp  for  the  purpose 
of  preparing  the  necessary  record  on  said  appeal  to  the  United 
States  Circuit  Court  of  Appeals  in  said  action,  Transbay 
Construction  Company  v.  City  and  County  of  San  Franciso,  etc.; 
the  retainer  to  said  Joseph  C.  Sharp  to  be  Five  Hundred 
($500.00)  Dollars  payable  forthwith  and  an  additional  sum  of 
Twenty  Five  ($25.00)  Dollars  per  day  for  each  and  every  day 
while  he  is  engaged  in  the  preparation  of  said  record. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4Q25-- 

RESOLVSD,  by  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  that  the  San  Francisco  Airport 
at  Mills  Field,  San  r^teo  County  shoula  be  Improved  ana  en- 
larged so  as  to  provide  the  necessary  facilities  for  the  land- 
ing and  taking  off,  and  the  housing  and  harboring  of  planes 
patronizing  said  airport,  and  so  as  to  provide  a  suitable 
base  for  a  detachment  of  the  United  States  Coast  Guard  and  to 
aid  in  the  operation  of  said  airplanes.    The  improvement  of 
said  airport  to  consist  in  providing  acditional  operating 
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areas  for runways,  hangars,  shops  and  other  structures,  includ- 
ing lighting  facilities,  drainage  and  sewer  facilities,  build- 
ings and  equipment  for  utility  service  and  buildings  for 
the  accomodation  of  passengers  and  patrons,  and  for  the  grading 
filling,  draining  and  paving  of  any  portion  of  said  airport  and 
the  lands  now  under  the  jurisdiction  of  said  Public  Utilities 
Commission  for  airport  purposes,  together  with  the  doing  and 
acquisition  of  all  other  things  and  natters  which  will  enable 
said  San  Francisco  Airport  to  meet  the  requirements  and  regu- 
lations of  the  several  departments  of  the  Government  of  the 
United  States,  as  well  as  of  air  transport  companies  relative 
to  the  operation,  landing,  taking  off,  housing  and  harboring 
of  aircraft,  including  the  construction  of  roads  or  the  aiding 
of  the  State  of  California  in  the  construction  of  roads,  in 
order  to  do  and  perform  any  or  all  of  the  things  hereinbefore 
referred  to. 

That  the  estimated  cost  of  said  improvements  above  men- 
tioned is  and  will  be  the  sum  of  $500,000.00. 

THAT  the  Fublic  Utilities  Commission  recommends  to  the 
Board  of  Supervisors  that  said  improvements  above  mentioned  be 
financed  by  a  bona  issue  in  the  amount  of  $500,000.00  to  be 
approved  by  the  electors  of  the  City  and  County  of  San 
Francisco  in  the  manner  provided  by  law. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4Q26-- 

RESOLVED,  by  the  Public  UtilitlesCommission  of  the  City 
and  County  of  San  Francisco  that  the  following  addition  and 
improvement  should  be  made  to  the  San  Francisco  Water  Depart- 
ment, to-wit:    the  improvement  of  the  present  water  works 
system  by  the  construction  of  an  auxiliary  pumping  plant  at 
Lake  Merced,  together  with  machinery,  pumps,  pipe  lines,  mains, 
hydrants,  storage  facilities,  reservoirs,  lands,  rights  of  way, 
equipment  and  other  works,  property  or  structures  necessary  or 
convenient  for  improving  and  augmenting  the  existing  water 
supply  of  the  City  and  County  of  San  Francisco,  which  said  im- 
provement is  made  necessary  by  reason  of  the  war  between  the 
United  States  of  America    and  the  Axis  Powers,  in  order  to 
afford  and  provide  an  auxiliary  water  supply  for  the  City  and 
County  of  San  Francisco. 

That  the  estimated  cost  of  said  improvements  above  mention- 
ed will  be  $1,250,000.00. 

That  the  Public  Utilities  Commission  recommends  to  the 
Board  of  Supervisors  that  said  improvement  and  addition  to  said 
San  Francisco  Water  Department  be  financed  by  a  bond  issue  in 
the  amount  of  $1,250,000.00  to  be  approved  by  the  electors  of 
the  City  and  County  of  San  Francisco  in  the  manner  provided  by 
law. 


3276 


719 


On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  as  the  result  of  a  break  in  a  sixteen-inch  (l6??) 
water  main  of  the  San  Francisco  Water  Department  at  Jth  and 
Bryant  Streets,  San  Francisco,  on  or  about  November  l8,  194*» 
water  flooded  the  basement  of  the  premises,  54^7^  Street,  and 
damaged  certain  property  and  merchandise  of  the  South  Shore 
Freight  Lines,  Bayshore  Transportation  Company  stored  therein; 
and, 

WHEREAS,  claim  has  been  made  on  behalf  of  the  said  South 
Shore  Freight  Lines,  Bayshore  Transportation  Company  for  dam- 
age in  the  amount  of  .$410.71;  and, 

WHEREAS,  said  damage  was  not  caused  through  any  fault  or 
negligence  on  the  part  of  the  claimant;  and, 

WHEREAS,  it  was  found  upon  investigation  that  the  claim 
presented  was  fair,  just  and  reasonable,  and  the  City  Attorney 
recommended  payment  of  the  amount  claimed: 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  upon  receipt  of  a  good 
and  sufficient  release  of  all  claims  from  the  South  Shore 
Freight  Lines,  Bayshore  Transportation  Company  the  said  Company 
be  paid  the  sum  of  ^/[lO.'Jl,  in  full  settlement  of  all  claims 
of  that  company  against  the  City  and  County  of  San  Francisco 
arising  out  of  the  occurrence  described  above, 

THEREUPON  THE  MEETING  ADJOURNED. 


—RESOLUTION  NO.  4927-- 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


317th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  23, 
1942  at  5:00  P.  M. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 

John  H.Mc  Callum,  John  P,  Mc  Laughlin,  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  316th  regular  meeting  of  the 
Commission  held  Mftrch  16,  1942  were  approved. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4928— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No*  842  in  amount  $417.10,  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
$9,867.43*  payable  to  M.  J.  Lynch  under  SFWD  Contract  No. 
310A-Removal  and  Reconditioning  a  Portion  of  the  44  Inch  Steel 
Corral  Hollow  Pipe  Line. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4929— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  837  in  amount  $5.00,  covering 
omission  from  the  contract  of  installation  of  gate  stop  and  re 
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placing  of  hinges  on  swinging  panels;  approves  Certificate  of 
Acceptance  and  Final  Bayment  in  amount  $5,708.49,  payable  to 
Cyclone  Fence  Division,  American  Steel  and  Wire  Co.,  under 
SFWD  Contract  No.  301-Construction  of  Fence  at  Crystal  Springs 
Pumping  Station. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  49^0— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  280 
for  the  construction  of  the  Alemany  Pumping  Station,  contractor, 
Alfred  P.  Fisher,  should  in  accordance  with  the  time  limit 
set  forth  in  said  contract  be  completed  on  or  before  October 
5,  1941 ;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delays  by 
reason  of  his  inability  to  secure  materials;  and, 

WHEREAS,  said  Alfred  P.  Fisher  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  One  hundred  and  thirty-eight 
(138)  days  for  completion  of  said  San  Francisco  Water  Depart- 
ment Contract  No.  280  and  liquidated  damages  for  the  resulting 
days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  49^1— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department 
Request  for  Departmental  Intra  Fund  Transfer,  in  amount 
$1,408.25,  from  Appropriation  No.  166-110-02  in  amount 
$1,060.75  and  from  Appropriation  No.  166-IIO-I4  in  amount 
$347.50,  to  credit  of  Appropriation  No.  166-870-OO- Taxes,  to 
provide  funds  for  deficiency  in  latter  appropriation. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution    was  adopted  unanimously: 

—RESOLUTION  NO.  49^2— 

RESOLVED,  That  this  Commission  approves  and  authorizes 
execution  of  Water  Department  agricultural  lease  as  follows: 

FRANK  ARMSNIO  of  San  Francisco,  covering  8  acres,  more  or  less, 
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being  a  portion  of  the  Lake  Merced  Ranch  in  the  bed  of  Colma 
Gulch,  San  Mateo  County,  for  a  period  of  ten  months,  beginning 
March  1,  1942,  at  a  cash  rental  of  $95.00. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4<ffi~ 

RSSOLVSD,  That  where  reference  is  made  to  "Airport  De- 
partment"   in  Resolution  No.  4862,  adopted  February  16,  1942, 
providing  for  depreciation  and  valuation  of  properties,  the 
same  is  hereby  amended  to  read  "Airport  Department,  San  Fran- 
cisco Airport,  San  mteo  County". 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4<^4~ 

RSSOLVSD,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Orders 
for  Extra  Work  and  Credit  Order,  under  Municipal  Railway  Con- 
tract No,  204-Repairs  to  Roofing,  Drains  and  Skylights  at  the 
Geary  Street  Carhouse,  contractor,  B.  P.  Mc  Carthy. 

No.  204El-Order  for  Extra  Work  in  amount  $40,00,  for  the  fur- 
nishing and  installing  of  approximately  40  copper  drain  box 
strainers. 

No.  204E2-0rder  for  Extra  Work  in  amount  $144.00,  repairing 
certain  portions  of  the  roof  where  the  methods  specified  under 
items  2  and  4  of  the  contract  are  not  practicable. 

No.  204C1-Credit  Order  in  amount  $384,, 00,  covering  elimination 
from  the  contract  of  the  roof  drain  box  strainers  under  Item 

9. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution   was  adopted  unanimously: 

—RESOLUTION  NO.  4975— 

RSSOLVED    That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  pro- 
visions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions,  to  the 
United  States  Office  of  Production  Management,  and  in  the  event 
the  contract  may  be  found  to  be  conflict  therewith,  no  liabili- 
ty shall  attach  to  the  City  and  County  of  San  Francisco, Public 
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Utilities  Commission  or  any  of  its  officers,  members  or  em- 
ployees, the  contract  for  the  following  public  work  to  be 
performed  for  the  Public  Utilities  Commission  of  the  City  ahd 
County  of  San  Francisco  in  pursuance  of  the  provisions  of  the 
Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  8- INCH  CAST  IRON  MAIN  IN  CAMBRIDGE 
STREET  NORTH  OF  SILVER  AVENUE- SAN  FRANCISCO  WATER  DE- 
PARTMENT SPECIFICATION  NO.  330 

be  and  the  same  is  hereby  awarded  to  the  Sa&  Francisco  Water 
Department  it  being  the  lowest  regular  and  responsible  bidder 
for  said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

The  item  numbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  "Standard  Specifications  for  Laying  Cast  Iron 
Mains,  Public  Utilities  Commission,  City  and  County  of  San 
Francisco/'  dated  February,  194O: 

Item     Description  of  Item- Estimated  Quantity      Total  Amount 
No.  Unit  Price  for  Item 

1.    Excavation  and  backfill  for  8"  pipe,  trench  17" 
wide  by  36"  deep;  370  linear  feet  at  Fifty 
five  cents  ($0.55)  per  linear  foot,  $  203.50 

2-3  No  Items  2  or  3 

4.  (a)  Installing  8"  bell  and  spigot  cast  iron  pipe; 

370  linear  feet  at  Ten  Cents  ($0.10)  per 

linear  foot.  37-00 

5.  Installing  fittings,  gate  valves,  etc.;  1,000 

pounds  at  Three  Cents  ($0.03)  per  pound  30.00 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  70  linear  feet  at  Fifty  Cents 

($0.50)  per  linear  foot.  35.00 

7.  (a)  Repavement;  75  square  feet  of  street  pavement 

at  Twenty-eight  cents  ($0.28)  per  square 

foot.  21.00 

8.  Installation  of  3/4"  screw  taps;  13  screw  taps  at 

One  Dollar  ($1.00)  each  13.00 

9.  Installation  of  3/4"  service  pipe;  80  linear  feet 

at  Thirty  Cents  ($0.30)  per  linear  foot.  24. 00 
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10.    Estimated  field  inspection  cost;  5  calendar  days  at 

$8,95  per  calendar  day  $  44»75 


A.    Materials  furnished  and  services  rendered  by  the 

San  Francisco  Water  Department  656.^0 

Total  amount  of  bid  $1,064.55 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 66-951-302. 

And  be  it  further  Resolved,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filfner,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4^6— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Request  for  Allocation  of  Funds  and  Request  for 
Departmental  Intra  Fund  Transfer: 

No.  379-Al location  of  Funds,  in  amount  $15,000.00,  from  Appro- 
priation No.  65-925-OO-Re construct ion  and  Replacement  Fund, 
to  credit  of  Appropriation  No.  65-925-llO-allocation  to  provide 
funds  for  the  purchase  of  special  castings,  rail  and  fastenings 
for  replacement  of  single  track,  electric  railway  over  double 
track  cable  railway  crossing  on  Columbus  Avenue  at  Vhson  St. 

No.  380- Departmental  Intra  Fund  Transfer,  from  Appropriation 
No.  65-925-HO,  to  credit  of  Appropriation  No.  165-399-98, 
in  amount  $15t 000.00,  to  set  up  funds  for  the  purchase  of 
materials  for  replacement  of  single  track  electric  railway  over 
double  track  cable  railway  crossing  on  Columbus  Avenue  at 
Mason  Street. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  49^7— 

WHEREAS,  Municipal  Railway  Contract  No.  188  for  Construct- 
ing Additions  to  the  Seventeenth  Street  Car  House,  contractor, 
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Leo  Epp,  in  accordance  with  the  time  limit  set  forth  in  said 
contract  and  further  extended  by  Resolutions  Nos.  4528  and  4660 
should  hav  e  been  completed  on  or  before  October  27,  1941,  but 
was  not  completed  until  March  12,  1942;  and, 

WHEREAS,  although  the  Contractor  did  not  prosecute  the  work 
diligently,  he  was  unavoidably  delayed  through  delay  in  the 
delivery  of  steel  doors  from  an  eastern  factory,  said  doors 
being  delivered  in  San  Francisco  on  October  23,  194I;  and, 

WHEREAS,  since  August  18,  1941,  the  Municipal  Railway 
has  continuously  occupied  and  used  for  its  intended  purpose 
the  structure  covered  by  said  contract,  thereby  avoiding 
damages  which  it  would  otherwise  have  suffered  since  said  date 
by  reason  of  the  failure  of  the  contractor  to  complete  the  work. 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  approves 
and  hereby  grants  an  extension  of  time  until  March  12,  1942» 
for  completion  of  said  Municipal  Railway  Contract  No,  188, 
and  liquidated  damages  for  the  resulting  days  of  delay  are 
hereby  waived. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  by  the  following 
vote: 

Ayes     Noes:  .  

Commissioner  Lewis  F.  Byington  Commissioner  John  H.Mc  Callum 
Commissioner  George  Filmer 
Commissioner  John  P.  Mc  Laughlin 
Commissioner  Sam  Mc  Kee 

—RESOLUTION  NO.  AQ^8~ 

RESOLVED,  That  this  Commission  hereby  exercises  its  option 
to  purchase  10  additional  buses,  which  option  was  granted  to 
the  City  and  County  of  San  Francisco  by  the  White  Motor  Co., 
under  Municipal  Railway  Purchase  Order  No.  U-598°5* 

Explaining  his  vote,  Commissioner  John  H,  Mc  Callum  stated 
"In  explanation  of  my  vote,  I  would  say  I  am  reliably  informed 
there  are  twenty  buses,  not  City  owned,  which  may  be  available. 
The  Manager  of  Utilities  will  return  to  San  Francisco  in  a  day 
or  two,  and  we  should  await  his  return  before  acting  in  the 
matter". 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  AQ^9~ 

WHEREAS,  Nelson  A.  Eckart,  as  acting  Manager  of  Utilities 
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and  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal 
Railway,  have  approved  the  settlement  of  the  claim  of  Eleanor 
Wright  against  the  City  and  County  of  San  Francisco  in  the 
sum  of  $195.00: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 


THEREUPON  THE  MEETING  ADJOURNED. 


ASot.  Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 

3l8th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  30 
1942  at  5:00  P.  M. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 

John  H.Mc  Callum,  John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  P.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  317th  regular  meeting  of  the 
Commission  held  March  23,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4940— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Airport 
Order  for  Extra  Work  and  Credit  Orders,  under  Airport  Contract 
No,  57-Cons"truc"ti°n  °f  Air  Line  Terminal  Buildings  and  Appur- 
tenances-contractor-Barrett and  Hilp: 

Order  for  Extra  Work  No.  1043  in  amount  $105.00,  providing  for 
installation  of  channel  frames,  pipe  sleeves  and  other  changes 
to  structure-Engine  Test  Building. 

Credit  Order  No*  839  In  amount  $475.00,  credit  for  the  sub- 
stitution of  DeLuxe  Q,uarterboard  in  lieu  of  Masonite  Press- 
wood  specified  for  wainscots,  which  material  is  not  available. 

Credit  Order  No.  840  in  amount  $305,00  for  (a)  credit  for 
omitting  preparation  and  applying  of  photo-murals  and  (b) 
credit  for  revisions  to  the  Engine  Test  Building. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  "by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4Q4I-- 

WHEREAS,  under  the  terms  of  San  Francisco  Airport  Con- 
tract No,  65,  for  Furnishing  and  Installing  One  Oil  Circuit 
Breaker  Pannel  at  San  Francisco  Airport,  Atlas  Electric  and 
Engineering  Co,,  contractor,  it  should  have  been  completed 
January  21,  1942,  to  conform  with  the  time  limit  fixed  in  the 
contract;  and, 

WHEREAS,  unavoidable  delay  in  the  prosecution  of  the  work 
under  the  contract  was  due  to  priorities  delaying  the  procure- 
ment of  the  required  material.;  and, 

WHEREAS,  the  contractor  diligently  prosecuted  the  work, 
but  due  to  the  above-mentioned  causes  which  were  beyond  its 
control,  was  unable  to  complete  the  work  within  the  contract 
time  allowance,  and  actually  completed  it  February  24,  1942, 
thirty  four  days  after  the  expiration  of  the  time  allowance 
fixed  in  the  contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  ex- 
tend for  a  period  of  thirty  four  days  the  time  allowance  for 
completion  of  the  work  required  under  said  Airport  Contract 
No,  65  and  liquidated  damages  on  account  of  delay  are  herewith 
waived. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution    was  adopted  unanimously: 

—RESOLUTION  NO.  4Q42— 

RE SOLVED f  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  and  Final  Payment  in 
amount  $1,746.00,  in  favor  of  Atlas  Electric  and  Engineering 
Company  under  Airport  Contract  No,  65-Furnishing  and  In- 
stalling One  Oil  Circuit  Breaker  Panel. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  494^— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  328- 
For  the  Laying  of  8- Inch  Cast  Iran  rfein  in  Fitzgerald  Avenue 
between  Third  and  Jennings  Streets,  contractor,  the  San  Fran- 
cisco Water  Department,  should  in  accordance  with  the  time 
limit  set  forth  in  said  contract  be  completed  on  or  before 
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March  2,  1942;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delays 
by  reason  of  interference  of  other  contractors;  and, 

WHEREAS,  said  San  Francisco  Water  Department  prosecuted 
the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED    That  this  Commission  hereby 
grants  an  extension  of  Nine  (9)  days  for  completion  of  said 
San  Francisco  Water  Department  Contract  No,  328  and  liquidated 
damages  for  the  resulting  days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4344— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  the  City  and  County,  to-wlt: 

WATER  PIPE  INSTALLATION  AT  THE  SEVENTEENTH  STREET 
CARHOUSE-MUNICIPAL  RAILWAY  CONTRACT  No.  205 

be  and  the  same  is  hereby  awarded  to  W.  J.  Forster  Sons,  Ltd,, 
they  being  the  lowest  regular  and  responsible  bidder  therefor, 
at  the  lump  sum  price  of  Two  Thousand  Two  Hundred  and  Fifteen 
Dollars  ($2,215,00). 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  under  Appropriation 
165-200-00. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO. 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities  for  the  extension  of  Water  mains  and 
services  subject  to  all  laws,  rules,  regulations  and  provisions 
of  the  United  States  Government  or  any  of  its  agencies  in- 
cluding, although  not  limiting  the  restructions,  to  the  United 
States  Office  of  Production  Management,  and  in  the  event  the 
contract  may  be  found  to  be  in  conflict  therewith,  no  liabili- 
ty shall  attach  to  the  City  and  County  of  San  Francisco,  Public 
Utilities  Co  mmission  or  any  of  its  officers,  members  or 
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employees,  the  contract  for  the  following  public  work  to  be  per- 
formed for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  in   pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6- INCH  AND  8- INCH  CAST  IRON  MAINS 
IN  41st  AVENUE  AND  ULLOA  STREET-SAN  FRANCISCO  WATER 
DEPARTMENT  SPECIFICATION  NO.  334 

be  and  the  same  is  hereby  awarded  to  Fred  T.  Fairey,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities  stated: 

The  item  numbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  "Standard  Specifications  for  Laying  Cast  Iron 
Mains,  Public  Utilities  Commission,  City  and  County  of  San 
Francisco",  dated  February,  194O: 

Item     Description  of  Item-Estimated  Quantity     Total  Amount 
No,  Unit  Price  for  Item 

1.    Excavation  and  backfill  for  6"  and  8"  pipe, 
trench  17;?  wide  by  36"  deep-  360  linear  feet 
at  Thirty  eight  cents  ($0.38)  per  linear 
foot,  %  136.80 

2-3  No  Items  2  or  3 

4.  (a)  Installing  6"  bell  and  spigot  cast  iron 

pipe;  70  linear  feet  at  Eight  cents  ($0.08) 
per  linear  foot. 

(a-1)  Installing  8"  bell  and  spigot  cast  iron 
pipe;  290  linear  feet  at  Ten  Cents 
($0.10)  per  linear  foot, 

5.  Installing  fittings,  gate  valves,  etc.;  550 
pounds  at  Three  Cents  QO.03)  per  pound 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  50  linear  feet  at  Fifty  cents 
($0.50)  per  linear  foot, 

7.  Repavement;  200  square  feet  of  street  pavement 
at  Twenty  six  cents  ($0.26)  per  square  foot, 

8.  Installation  of  3/4M  screw  taps;  15  screw  taps 
at  One  Dollar  ($1.00)  each 

9.  Installation  of  3/4"  service  pipe;  480  linear 
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5.60 

29.OO 
16.50 

25.OO 
52.00 
15.00 
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feet  at  Twenty  five  cents  ($0.25)  Per 
linear  foot. 


$  120.00 


10. 


Estimated  field  inspection  cost;  seven  calendar 
days  at  $8.95  PQr  calendar  day 


62,65 


A 


Materials  furnished  and  services  rendered  by  the 
San  Francisco  Water  Department 


626,60 


$1,089.15 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 66-951-304. 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  mot  ion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Re- 
quests for  Departmental  Intra-Fund  Transfer: 

No.  168-19-Transf er  in  amount  $355.00,  from  Appropriation  No. 
l68-110-02-Hetch  Hetch  y  Water  Supply  Power  and  Utilities 
Engineering  Bureau- Permanent  Salaries,  to  credit  of  Appropria- 
tion No.  168-120-00,  to  provide  funds  to  meet  deficiency  in 
appropriation  for  temporary  salaries  occasioned  by  military 
leaves. 

No.  l68-120-Transf er  in  amount  $350.65,  from  Appropriation 
No.  l68-110-02-Hetch  Hetchy  W&ter  Supply  Power  and  Utilities 
Engineering  Bureau- Permanent  Salaries,  to  credit  of  Appropria- 
tion No.  l68-300-02-Materials  and  Supplies,  to  provide  for  a 
deficiency  in  latter  appropriation. 

No.  l68-21-Transf er  in  amount  $20.00,  from  Appropriation  No. 
l68-200-01-Contractual  Services,  to  Appropriation  No.  168-231- 
01,  to  provide  for  deficiency  in  the  appropriation  for  gas  and 
electricity  for  fiscal  year  1941-1942. 


—RESOLUTION  NO.  4946— 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4?47~ 

RESOLVEDi  That  this  Commission  approves  Recommendation 
for  Contract  Payment  in  amount  :$8lO,00,  in  favor  of  Viking 
Automatic  Sprinkler  Company,  under  Airport  Contract  No.  62- 
Constructing  a  Fire  Protection  System  for  Air  Line  Terminal 
Building  at  San  Francisco  Airport. 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  4948— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Allocation  of  Funds,  In  amount  '$6,027.35,  under  Appropriation 
No.  99-040-03-Airport  Improvement  Clearing  Fund,  to  provide 
funds  for  materials  to  be  used  for  paving  work  in  the  United 
Air  Lines  Terminal  Area  at  the  San  Francisco  Airport. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4949— 

RESOLVED*  That  this  Commission  approves  and  hereby 
ratifies  the  revocable  permit  granted  to  the  Public  Utilities 
Commission-City  and  County  of  San  Francisco,  by  the  State  of 
California-Department  of  Public  Works,  wherein  the  said  Public 
Utilities  Commission  is  permitted  under  said  revocable  permit 
to  occupy  and  utilize  that  certain  lease  area  No.  16  at  Beale 
and  Howard  Streets,  in  the  said  City  and  County  of  San  Fran- 
cisco as  a  bus  terminal  for  the  operation  of  the  Howard  Street 
Trolley  Bus  Line,  which  said  area  and  the  conditions  under 
which  the  same  shall  be  occupied  are  set  forth  in  said  permit. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution   was  adopted  unanimously: 

— RESOLUTION  NO.  49*50— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
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quests  the  myor  to  recommend  to  the  Board  of  Supervisors  an 
appropriation  of  $25, 000,00,  from  the  1932  Hetch  Hetchy  Bond 
Fund,  to  the  credit  of  Appropriation  No.  92-50O-OO,  to  provide 
for  the  continuance  of  surveys,  studies  and  preliminary  plans 
for  dams,  aqueducts  and  other  features  of  the  Cherry  River 
development. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  4951— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  l88c2  in  amount  $89.80,  being 
the  difference  "between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
$7,437.67,  in  favor  of  Leo  Epp  under  Municipal  Railway  Con- 
tract No.  l88-Constructlng  Additions  to  the  Seventeenth  Street 
Carhouse . 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously; 

—RESOLUTION  NO.  4952— 

WHEREAS,  S.  G.  Cahill,  as  Manager  of  Utilities,  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway  have 
approved  the  settlement  of  the  claim  of  Alexander  Cruz  against 
the  City  and  County  of  San  Francisco  in  the  sum  of  Twenty 
($20.00)  Dollars; 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  49^-- 

WHSREAS,  E.  G.  Cahill,  as  Manager  of  Utilities  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway 
have  approved  the  settlement  of  the  claim  of  Max  Beber  against 
the  City  and  County  of  San  Francisco  in  the  sum  of  $150.00: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved: 

The  following  motion  was  made  by  Commissioner  Mc  Kee  :: 
f,I  move  at  this  time  the  Mayor  be  requested  to  recommend  a 
supplemental  appropriation  out  of  the  surplus  of  Municipal 
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Railway  funds  for  the  purpose  of  buying  twenty  additional 
buses  to  be  operated  in  connection  with  the  buses  we  now  have 
and  to  accomodate  the  increased  traffic  which  we  expect  and 
which  will  be  occasioned  by  the  existing  emergency." 

Motion  failed  for  want  of  a  second. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


319th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  6, 
1942  at  5:00  P.  M. 


Present:   Commissioners  Lewis  F.  Byington,  George  Filmer* 
John  H»  Mc  Callum  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided* 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  318th  regular  meeting  of  the 
Commission  held  March  30,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4954~ 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules,  regulations  and  pro- 
visions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions,  to  the 
United  States  Office  of  Production  Management,  and  in  the  event 
the  contract  may  be  found  to  be  in  conflict  therewith,  no 
liability  shall  attach  to  the  City  and  County  of  San  Francisco, 
Public  Utilities  Commission  or  any  of  its  officers,  members  or 
employees,  the  contract  for  the  following  public  work  to  be 
performed  for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  in  pursuance  of  the  provisions  of  the 
Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6- INCH  AND  8- INCH  CAST  IRON  MAINS 
in  Quintara  Street  from  24th  to  26th  Avenues, San  Fran- 
cisco Water  Department  Specification  No.332 

be  and  the  same  is  hereby  awarded  to  the  San  Francisco  Water 
Department  it  being  the  lowest  regular  and  responsible  bidder 
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for  said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

The  item  numbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  "Standard  Specifications  for  Laying  Cast  Iron 
Mains,  Public  Utilities  Commission,  City  and  County  of  San 
Francisco",  dated  February,  194O: 

Item      Description  of  Item-Estimated  Quantity     Total  Amount 
No.  Unit  Price  for  Item 


1.    Excavation  and  backfill  for  6"  and  8"  pipe, 
trench  17"  wide  by  36"  deep;  700  linear  feet 
at  Fifty  Cents  (#0.50)  per  linear  foot.  $  350.OO 


2-3  No  Items  2  or  3 

4.  (a)  Installing  6"  bell  and  spigot  cast  iron  pipe; 

40  linear  feet  at  Seven  Cents  ($0.07)  per 
linear  foot.  2.8o 
(a-1)  Installing  8"  bell  and  spigot  cast  iron 
pipe;  660  linear  feet  at  Eight  Cents 
($0.08)  per  linear  foot.  52. 80 

5.  Installing  fittings,  gate  valves,  etc.;  1800 

pounds  at  Three  Cents  ($0.03)  per  pound  54- 00 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  115  linear  feet  at  Fifty  Cents 

($0.50)  per  linear  foot.  57*50 


7.  No  Item  7. 

8.  Installation  of  3/4"  screw  taps;  8  screw  taps  at 
Eighty  cents  ($0.8o)  each  6.40 

9.  Installation  of  3/4"  service  pipe;  60  linear  feet 

at  Thirty  cents  ($0.30)  per  linear  foot.  18.OO 


10.    Estimated  field  inspection  cost;  14  calendar  days 

at  $8.95  per  calendar  day  125.30 

A.    Materials  furnished  and  services  rendered  by  the 

San  Francisco  Water  Department  1.2^9.90 

$1,906.70 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 66-951-303. 
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AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension    of  water  mains  and 
services. 

On  motion  of  Commissioner  He  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4955— 

RESOLVED,  That  in  accordance  with  the  recomnendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  -rules,  regulations  and  pro- 
visions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions,  to  the 
United  States  Office  of  Production  Pfenagement,  and  in  the  event 
the  contract  may  be  found  to  be  in  conflict  therewith,  no 
liability  shall  attach  to  the  City  and  County  of  San  Francisco.. 
Public  Utilities  Commission  or  any  of  its  officers,  members  or 
employees,  the  contract  for  the  following  public  work  to  be 
performed  for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  in  pursuance  of  the  provisions  of  the 
Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING-  OF  8- INCH  CAST  IRON  MAIN  IN  QUESADA 
AVENUE  BETWEEN  QUINT  AND  PHELPS  STREETS-SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  NO.  335 

be  and  the  same  is  hereby  awarded  to  Fred  T.  Fairey,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities  stated; 

The  item  numbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  "Standard  Specifications  for  Laying  Cast  Iron 
Mains,  Public  Utilities  Commission,  City  and  County  of  San 
Francisco,"  dated  Febrruary,  194O: 

Item   Description  of  Item  -  Estimated  Quantity     Total  Amount 
No.  Unit  Price  for  Item 

1.    Excavation  and  backfill  for  8"  pipe,  trench 
17"  wide  by  36"  deep;  480  linear  feet  at  Fifty 
Cents  ($0.50)  per  linear  foot.  $  240.OO 

2-3  No  Items  2  or  3 

4.  (a)  Installing  8"  bell  and  spigot  cast  iron  pipe; 
480  linear  feet  at  Eight  Cents  ($0.03)  per 
linear  foot. 
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Installing  fittings,  gate  valves,  etc.;  600 

pounds  at  Three  Cents  ($0.03)  per  pound  $  18.00 


6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  70  linear  feet  at  Fifty  Cents 

($0.50)  per  linear  foot.  35*00 

7.  No  Item  7. 

8.  Installation  of  3/4"  screw  taps;  25  screw  taps 

at  One  Dollar  ($1.00)  each  25. 00 

9.  Installation  of  3/4"  service  pipe;  670  linear  feet 

at  Twenty  four  cents  ($0.24)  per  linear  foot.  160.80 

10.    Estimated  field  inspection  cost;  10  calendar  days 

at  $8.95  per  calendar  day  89. 50 

A.    Materials  furnished  and  services  rendered  by  the 

San  Francisco  Water  Department  882 . 70 

Total  amount  of  bid  $1,489.40 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 66-951-305. 

AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  4956— 

RESOLVED,  That  subject  to  all  laws,  regulations  and 
provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions,  to 
the  United  States  Office  of  Production  Management,  and  in  the 
event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San 
Francisco,  Public  Utilities  Commission  or  any  of  its  officers, 
members  or  employees,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to-wit: 
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FOR  THE  LAYING  OP  44- INCH  STEEL  CROSS- TOWN  DISCHARGE 
MAIL-SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION 
NO.  310C 

be  and  the  same  is  hereby  awarded  to  the  Pacific  Pipe  Line 
Construction  Company,  it  being  the  lowest  regular  and  responsi- 
ble bidder  for  said  work  at  the  following  unit  prices  for  the 
estimated  quantities  stated: 

Item   Description  of  Item  -  Estimated  Quantity,      Total  Amount 
No,  Unit  Price  for  Item 

1.  Excavation  and  backfill  of  normal  trench,  not 
over  65  feet  below  official  street  surface  for 
44- inch  diameter  pipe;  9,130  linear  feet  at 
Three  Dollars  and  Sixty  f our  c ents  ($3.64) 

per  linear  foot.  $  33,233.20 

2.  Additional  excavation  and  backfill  for  trench 
over  6i  feet  below  official  street  surface; 
including  blow-offs,  etc.;  1,000  cubic  yards 
at  Four  Dollars  and  Six  cents  ($4.06)  per 

cubic  yard  4,060. 00 


3.  Additional  pavement  removal  and  replacement; 
1,000  square  feet  at  Eighty  five  cents  (#0.85) 

per  square  foot.  850.OO 

4.  Installation    of  pipe  (44-inch);  9,130  linear 
feet  at  One  Dollar  and  Seventy  cents  ($1.70) 

per  linear  foot.  15,521.00 

5.  Fabrication  of  bends;  60  roundabout  seams  from 
44-inch  diameter  steel  pipe  at  Fifty  Nine  Dol- 
lars and  Ninety  three  cents  ($59.93)  per  seam 
complete.  3>595«8o 

6.  Installation  of  pipe  (36  inch);  60  linear  feet 
at  Two  Dollars  and  Twenty  three  cents  ($2.23) 

per  linear  foot.  133.80 

7.  Caulked  joints  (Bell  and  Spigot);  500  linear 
feet  of  joints  at  Fifty  cents  ($0.50)  per 

linear  foot  of  joint  250.OO 

8.  Installation  of  fittings;  20,000  pounds  at  Ten 

Cents  ($0.10)  per  pound  2,000.00 

9.  Large  valve  installation;  4  valves  at  Three 

Hundred  Fifty  Dollars  ($350.00)  per  valve  1,400.00 
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10.  Installation  of  Venturi  throat  and  cones; 

one  throat  including  inlet  and  outlet  cones  for 

the  total  lump  sum  price  of  Fifteen  Hundred 

Dollars  $  1,500.00 

A.    Materials  furnished  and  services  rendered  by 

the  San  Francisco  Water  Department  21,047.00 

11.  Re pavement: 

(a)  Light  traffic  concrete  and  bitumen;  8,920 
square  feet  at  Thirty  four  and  one-tenth  cents 

(SO. 341)  per  square  foot.  3,041.72 

(b)  Heavy  concrete  and  bitumen;  700  square 
feet  at  Fifty  seven  and  two-tenths  cents 

($0,572)  per  square  foot.  4OO.40 

(c)  Class  "Eff  concrete;  21,400  square  feet  at 
Thirty  four  and  one  tenth  cents  ($0,341) 

per  square  foot.  7,297.40 

(h)  Sidewalk  (all  types);  1,400  square  feet  at 
Nineteen  and  eight-tenths  cents  ($0,198) 
per  square  foot  277. 20 

(m)  Macadam;  2,300  square  feet  at  Thirty  four 

and  one  tenth  cents  ($0,341)  per  square  foot  784.^0 

Total  amount  of  bid  $95,391.82 


And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  66-957-OO. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  4957— 

RESOLVEDj  That  an  agreement  be  entered  into  with  the  State 
of  California  through  the  Department  of  Public  Works  and  San 
Francisco  Bay  Exposition,  extending  the  time  to  May  30,  1942* 
within  which  the  latter  is  to  remove  all  connections  of  the 
upper  deck  roadway  and  adjacent  supporting  structures,  the 
steel  girder  overhead  and  all  approaching  structures  within 
the  bridge  right  of  way,  and  to  refill  all  cuts,  remove  any 
fills,  renew  original  slopes  within  the  bridge    right  of  way 
on  Treasure  Island,  as  provided  for  under  that  certain  contract 
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dated  October  15,  1937  •  between  the  State  of  California, 
California  Toll  Bridge  Authority  and  San  Francisco  Exposition, 
providing  the  bond,  in  the  amount  of  $15,000,00,  insuring  the 
faithful  performance  of  the  work  described  remains  in  full 
force  and  effect. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4958— 

RESOLVED,  That  an  agreement  be  entered  into  with  the  San 
Francisco  Bay  Exposition,  under  the  terms  of  which  that  cer- 
tain agreement  dated  December  7,  1937>  between  the  City  and 
County  of  San  Francisco  and  San  Francisco  Bay  Exposition,  re- 
lating to  the  demolition  of  buildings,  roadways  and  other 
structures  on  Yerba  Buena  Island,  be  modified  so  that  the 
period  of  completing  the  provisions  of  said  agreement  be  ex- 
tended to  May  30,  1942,  with  the  proviso  that  the  existing 
bond  in  the  amount  of  $60,000.00,  insuring  the  faithful  per- 
formance of  the  agreement  of  December  7,  1937  be  continued  in 
force  and  effect. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  49^9 — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  myor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  of  $310.00,  from  the  Unappropriated 
Balance  in  the  Municipal  Railway  Operating  Fund,  to  the  credit 
of  Appropriation  No.  165-HO-OO-Permanent  Salaries,  to  provide 
for  compensation  of  one  General  Clerk,  effective  May  1,  1942» 
in  the  services  of  the  Municipal  Railway. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  496O— 

RESOLVED,  That  this  Commission  ratifies  memorandum  of 
agreement  between  the  Adjutant  General,  State  of  California 
and  the  Public  Utilities  Commission-City  and  County  of  San 
Francisco,  dated  March  27,  1942,  providing  for  facilities  and 
maintenance  to  be  furnished  to  the  State  Guard  in  guarding 
the  properties  of  the  San  Francisco  Water  Department  and  of 
the  Hetch  Hetchy  Project. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  April  6,  1942  was  ratified, 

— RESOLUTION  NO.  4Q6I-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount  $26, OOO.OO,  from  Municipal 
Railway  Surplus  Fund,  Appropriation  No.  65-990-OO,  to  credit 
of  Appropriation  No.  965-400-02,  Municipal  Railway  Operating 
Fund,  to  provide  acditional  funds  for  the  purchase  of  ten 
automotive  buses  for  the  Municipal  Railway. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  April  6,  1942  was  ratified. 

— RESOLUTION  NO.  4962— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  of  $80, 000.00  from  the  Municipal 
Railway  Surplus  Fund  and  $5°»000»°k  from  the  Unappropriated 
Balance  of  the  Municipal  Railway  Operating  Fund,  to  the  credit 
of  Appropriation  No.  165-40O-OI,  of  the  Municipal  Railway 
Operating  Fund,  to  provide  the  sum  of  $-30,000.00  for  the 
purchase  of  ten  more  automotive  buses  for  the  Municipal 
Railway. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  April  6,  1942  was  ratified. 

— RESOLUTION  NO. 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount  $180, 000.00,  from  the 
Municipal  Railway  Surplus  Fund  to  the  credit  of  Appropriation 
No.  165-500-01,  to  provide  for  the  purchase  of  ten  trolley 
buses  and  the  necessary  trolley  bus  overhead  construction  to 
reconstruct  the  ctE;?  line  for  trolley  bus  operation  from  the 
Presidio  to  Columbus  Avenue  and  Washington  Street  and  thence 
overhead  construction  through  the  financial  district  on  a 
route  to  be  approved  by  the  Public  Utilities  Commission  to  the 
Bay  Bridge  Terminal  and  a  junction  with  the  Howard  Street 
trolley  bus  line. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4Q6A-- 

WHSREAS,  the  ranager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply  Power  and  Utilities  Engineering  Bureau  of 
this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupancy  of  land  and  property 
under  control  of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED.  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  same  as  follows: 

To  Standard-Pacif ic  Gas  Line,  Incorporated 

Permit  to  construct  and  maintain  a  6- inch  pipe  line 
across  the  Hetch  Hetchy  aqueduct  and  transmission  line  right 
of  way  near  Vernalis,  San  Joaquin  County. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  496^— 

WHEREAS,  that  certain  lease  dated  October  1,  1940,  as 
amended  March  24,  1941  between  the  City  and  County  of  San 
Francisco,  lessor  and  United  Air  Lines  Transport  Corporation, 
lessee,  includes  the  construction  of  buildings  and  appur- 
tenances by  the  City  at  the  San  Francisco  Airport  in  San  rateo 
County,  and  in  said  lease  it  is  stated  the  work  described 
therein  is  to  be  completed  by  February  4,  1942;  and, 

WHEREAS,  the  specifications  for  said  work  state  the  time 
for  the  completion  of  the  same  to  be  310  calendar  days  after 
service  of  notice  on  Barrett  and  Hilp,  the  contractors  under- 
taking the  work  provlced  for  in  said  lease,  ano  notice  that 
the  contract  hac  been  signed  and  certified  as  to  availability 
of  funds  was  not  served  until  April  9,  1941  and  3 10  calendar 
days  after  said  last  mentioned  date  would  bring  the  time  for 
completion  of  the  work  to  be  done  to  February  13»  anci» 

WHEREAS,  this  Commission  therefore,  by  Resolution  No. 
4378,  adopted  May  12,  1941,  determined  February  13,  1942 
as  the  date  of  completion  of  the  work  provided  for  under  the 
lease  of  October  1,  1940,  as  amended  March  24,  1941.  and  the 
contract  between  the  City  and  Barrett  and  Hilp,  known  as 
Contract  SFA  57;  and, 
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WHEREAS,  said  work  was  not  completed  on  February  13, 
1942»  and  at  this  time  is  still  in  some  respects  incomplete, 
but  at  the  close  of  work  on  March  31,  1942,  it  was  sufficient- 
ly near  completion  to  enable  the  Lessee  to  occupy  and  use  the 
leased  premises  for  all  purposes  for  which  the  lease  was  in- 
tended, and  the  nature  and  extent  of  the  work  remaining  to  be 
done  after  March  3I1  1942  were  sucl1  as  not;  t0  cause  appreciable 
interference  with  the  Lessee1 s  occupation  and  use  during  the 
prosecution  to  completion  of "the  remaining  relatively  small 
proportion  of  the  work: 

NOW.  THEREFORE,  BE  IT  RESOLVED,  That  for  the  purposes  of 
said  lease,  the  date  of  completion  of  the  work  provided  for 
under  said  lease  shall  be  considered  to  be  March  31,  1942; 
and  the  lessee  shall  be  requested  to  agree  to  a  modification 
of  said  lease  as  amended  March  24,  1941,  by  which  modification 
the  date  of  March  31,  1942"shall  be  substituted  forf,a  date  not 
later  than  the  4th  day  of  February,  1942,  as  the  date  for  the 
completion  of  the  improvements  described  in  the  lease,  and  said 
improvements  shall  be  considered  for  all  purposes  of  the  lease 
as  having  been  completed  on  March  31,  1942, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer*  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4Q66— 

RESOLVED,  That  this  Commission,  effective  with  the  month 
of  my,  1942,  approves  the  revision  of  the  amount  to  be  paid 
by  the  Municipal  Railway  to  the  Market  Street  Railway  Company 
for  the  use  of  tracks  and  overhead  construction  on  Ocean  Avenue 
and  Junipero  Serra  Boulevard,  between  Brighton  Avenue  and 
SI oat  Boulevard,  from  $342.06  per  month,  as  approved  by  Reso- 
lution No.  4337,  to  $336.11  per  month,  which  amount  is  to  cover 
charges  for  interest  and  depreciation  on  Vhrket  Street  Railway 
Company's  investment  in  said  tracks,  overhead  construction  and 
land  (right  of  way) . 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  496?-- 

WHEREAS,  Lillian  Kerruish  and  Harry  Kerruish,  filed  a 
claim  and  complaint  against  the  City  and  County  of  San 
Francisco  in  the  sum   of  twenty  five  thousand  one  hundred  and 
fifty  three  dollars  ($25, 153,00)  alleging  damages  as  a  result 
of  said  Lillian  Kerruish  falling  on    the  street  car  of  the 
nTFtf  line  of  the  Municipal  Railway  on  the  28th  day  of  February, 
1941>  and  said  Lillian  Kerruish  is  alleged  to  have  sustained 
a  fracture  of  the  ninth  and  tenth  thoracic  vertebrae;  and, 
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WHEREAS,  said  case  was  brought  to  trial  on  Tuesday,  the 
51st  day  of  March,  1942,  before  a  jury  presided  over  by  Hon. 
Elmer  E.  Robinson,  Judge  of  the  Superior  Court;  and, 

WHEREAS,  the  City  Attorney  has  agreed  to  a  tentative 
settlement  of  said  action  for  the  sum  of  fourteen  hundred  and 
eighty  dollars  ('^1480.00)  at  the  conclusion  of  the  first  day 
of  trial,  and  the  City  Attorney  has  acquainted  Lewis  F. 
Byington  with  all  the  facts  and  circumstances  surrounding  the 
said  action;  and, 

WHEREAS,  said  settlement  was  approved  by  said  Lewis  P. 
Byington,  and  the  City  Attorney  advises  this  Commission  that, 
in  his  opinion,  said  sum  of  $1480.00  for  the  release  of  all 
claims  and  demands  held  by  said  Lillian  Kerruish  and  Harry 
Kerruish  is  a  just  and  reasonable  amount  to  be  paid  by  the  City 
and  County  of  San  Francisco  for  said  purpose: 

NOW,  THEREFORE,  3E  IT  RESOLVED'  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  f&lly  compromise  and  adjust 
said  action  for  said  sum  of  fourteen  hundred  and  eighty 
dollars  ($1480.00)  and  the  Controller  is  hereby  authorized 
and  directed  to  draw  his  warrant  for  said  sum  in  payment 
thereof. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution   was  adopted  unanimously: 

—RESOLUTION  NO.  4968— 

WHEREAS,  Harriet  Koberle  alleges  that  while  she  was 
attempting  to  board  an  eastbound  Municipal  Railway  street  car 
on  the  25th  day  of  September,  1941,  at  the  intersection  of 
25th  and  California  Street  said  street  car  was  prematurely 
started;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  said 
Harriet  Koberle  alleges  she  suffered  a  transverse  fracture 
of  the  humerus  of  the  right  arm  through  the  surgical  neck  and 
a  fracture  through  the  greater  tuberosity  of  said  humerus 
together  with  numerous  bruises  and  severe  shock;  and, 

WHEREAS,  suit  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  £>5>3°9*79'  and> 

WHEREAS,  on  the  26th  day  of  March,  1942,  a  judgment 
against  the  City  ana  County  of  San  Francisco  was  rendered  by 
Honorable  Thomas  M.  Foley,  Judge  of  the  Superior  Court  in  and 
for  the  City  and  County  of  San  Francisco,  State  of  California 
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sitting  in  Department  No,  3  °f  said  court,  in  the  sum  of 
$750.00;  and, 

WHEREAS,  the  City  Attorney  does  not  believe  that  an  appeal 
from  said  judgment  is  advisable  and  so  advises  this  Commission. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  secure  an  abstract  of  judgment  and  a  full  satisfaction 
of  the  payment  of  said  judgment  from  said  Harriet  Koberle  in 
the  sum  of  $75°«00»  anci  the  Controller  is  authorized  and  re- 
quested to  draw  his  warrant  in  the  total  sum  of  $75°  •O0  *n 
payment  thereof. 


THEREUPON  THE  MEETING  ADJOURNED . 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 

320th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  13, 
1942  at  5:00  P.  M. 


Present:  commissioners  Lewis  F.  Byington,  George  Filmer, 

John  H.  Mc  Callum,  John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  toy  Commissioner 
Mc  Kee,  the  minutes  of  the  319th  regular  meeting  of  the 
Commission  held  April  6,  1942  were  approved. 

On  motion  of  Commissioner  Filmer*  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  4969— 

WHEREAS,  the  installation  of  armor  rods,  the  cleaning  of 
insulators,  replacing  splices,  painting  and  other  maintenance 
work  on  the  Hetch  Hetchy  Power  110  KV  Transmission  Line  is  a 
difficult  and  hazardous  undertaking  requiring  trained  personnel 
familiar  with  the  terrain  and  operation  of  the  Hetch  Hetchy 
Power  System  and  must  be  performed  at  night  at  irregular  times 
and  when  a  circuit  may  be  taken  out  of  service  when  the  output 
from  the  system  is  light;  and, 

WHEREAS*  the  work  involved  as  above  outlined  cannot  be 
systematically  programmed  in  advance  by  reason  of  the  irregu- 
lar hours  during  which  a  circuit  may  be  taken  out  of  service 
and  resulting  in   loss  of  revenue  to  the  City  and  County  of 
San  Francisco  and  by  reason  of  the  fact  that  work  must  be 
carried  on  at  widely  separated  points  due  to  irrigation  oper- 
ations and  because  of  the  necessity  of  maintaining  close  co- 
operation with  the  load  dispatcher  of  the  Pacific  Gas  and 
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Electric  Company,  to  utilize  in  case  of  need,  both  circuits  of 
the  transmission  line;  and, 

WHEREAS,  by  reason  of  the  aforementioned  reasons  the  work 
of  Installation  of  armor  rods,  the  cleaning  of  insulators, 
replacing  splices,  painting  and  other  maintenance  work  is  an 
emergency  in  that  it  must  be  prosecuted  in  a  manner  to  best 
serve  the  interests  of  the  said  City  and  County  of  San  Fran- 
cisco: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  This  Commission  in  con- 
sonance with  the  provisions  of  Ordinance  No*  9.0871,  Section 
10,  declares  the  existence  of  an  emergency  in  connection  with 
the  installation  of  armor  rods,  the  cleaning  of  insulators, 
replacing  splices,  painting  and  other  maintenance  work  of  the 
Hetch   Hetchy  Power  110  KV  Transmission  Line  and  does  hereby 
determine  that  the  most  expeditious  manner  of  meeting  sai£ 
emergency  is  to  direct  the  Manager  of  Utilities  and  he  is 
hereby  directed  to  obtain  the  necessary  labor,  materials  and 
equipment  for  the  purposes  as  above  outlined  from  the  per- 
sonnel, stores  ana  equipment  of  the  Hetch  Hetchy  Power 
Division, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4970- 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Airport 
Department  has  recommended  the  granting  of  a  certain  revocable 
permit  for  use  and  occupancy  of  land  and  property  under  control 
of  said  Airport  Department,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  approve  the  terms  ana  conditions  of 
the  said  revocable  permit  and  authorizes  the  execution  of  same 
as  follows: 

To:    Hammond  Aircraft  Company 

Permit  to  construct  and  maintain  a  6-inch  Water  rain  with 
necessary  appurtenances  on  a  location  to  be  determined  by  the 
City's  Engineer,  for  the  purpose  of  conveying  water  from  the 
City*s  water  main  for  use  of  said  permittee. 

On  motion  of  Commissioner  Mc  Laughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4Q7I— 
RESOLVED,  That  this  Commission  accepts  the  work  as 
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satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Credit  Order  No.  845  in  amount  $60,29,  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
$966.46,  in  favor  of  Walter  Lenkelt,  under  SFWD  Contract  No, 
277-Laying  6- Inch  and  8- Inch  Cast  Iron  Mains  in  Miguel  and 
Beacon  Streets. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Keet  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  4972— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  Municipal  Railway 
Departmental  Intra  Fund  Transfer  in   amount  $800.00,  from 
Appropriation  No.  165-900-02- Department  of  FUblic  Works,  to 
credit  of  Appropriation  No.  165-880-OO-Rents,  to  provide  for 
deficiency  in  latter  appropriation  for  balance  of  fiscal  year. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  497V- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department  Re- 
quest for  Departmental  Intra  Fund  Transfer,  in  amount  $20,280. 
from  Appropriation  No.  66-990-OO-Water  Surplus  Fund,  to  credit 
of  Appropriation  No.  166-903-OO,  to  provide  for  financing  of 
agreement  with  Adjutant  General-State  of  California  with 
respect  to  guard  service  for  Water  Department  properties. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4974— 

RESOLVED,  That  this  Commission  approves  the  following 
Recommendations  for  Contract  Payment: 

No.  928  in  amount  $3,860.67,  in  favor  of  M.  J.  Lynch,  under 
SFWD  Contract  No.  314-Construction  of  the  Baden  Pumping  Station 
in  San  mteo  County. 

No.  929  in  amount  $838.52  and  No.  930  in  amount  $326.52,  in 
favor  of  Pacific  Pavements  Co. Ltd,,  under  SFWD  Contract  No. 
299-Repaving  of  all  street  or  sidewalk  openings  where  the 
paving  has  been  removed  by  the  Water  Department. 
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On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4975— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  322 
for  the  Laying  of  6"  Cast  Iron  min  in  Newhall  Street  between 
Topeka  and  Bayvlew  Street,  contractor,  Fred  T.  Fairey,  should 
in  accordance  with  time  limit  set  forth  in  said  contract  be 
completed  on  or  before  January  12,  1942;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delay  by 
reason  of  the  fact  that  he  was  delayed  in  the  completion  of 
the  work  due  to  lack  of  materials. 

WHEREAS,  said  Fred  T.  Fairey  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  hereby 
grants  an  extension  of  eighty  five  (85)  days  for  completion 
of  said  San  Francisco  Water  Department  Contract  No.  322  and 
liquidated  damages  for  the  resulting  days  of  delay  are  hereby 
waived ♦ 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  4976— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  enact  an  ordinance  con- 
firming sale  to  John  Oreglia  and  Mildred  Oreglia  of  Lots  6  and 
5,  and  portions  of  Lots  1-2-3-4-7-8-9  and  10,  in  Block  67, 
,fMap  of  Reis",  filed  May  19,  1904,  in  Book  1  of  Maps,  pages 
241  and  242,  office  of  Recorder  of  the  City  and  County  of  San 
Francisco,  said  property  being    sold  in  amount  #4,000.00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4977— 

RESOLVED f  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department 
Order  for  Extra  Work  in  amount  $674.20,  under  SFWD  Contract 
No.  314-Constructlon  of  Baden  Pumping  Station,  contractor, 
M.  J.  Lynch,  covering  the  moving  of  44??  pump  discharge  header 
pipe  about  4  feet  northerly  and  extend  2o'?  discharge  pipe  cor- 
respondingly. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  4978— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Allocation  of  Funds,  in  amount  $2,500.00,  under  Appropriation 
No,  68-925-00-25-Reconstruction  and  Replacement  Fund,  to 
provide  for  replacement  of  motor  "boat  destroyed  and  sunk 
during  storm  in  October,  1941. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4979— 

RESOLVSD,  That  this  Commission  approves  Airport  Recommen- 
dation for  Contract  Payment  in  amount  $25,429.96,  in  favor 
of  Barrett  and  Hilp  under  Airport  Contract  No.  57~Cons"truc"ti°n 
of  Air  Line  Terminal  Buildings  and  Appurtenances  at  San 
Francisco  Airport. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4980— 

WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities,  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway 
have  approved  the  payment  of  the  judgment  in  favor  of  Anna 
Zimmer  against  the  City  and  County  of  San  Francisco  in  the 
sum  of  $175*00,  principal  and  $12,75,  costs,  the  total  amount 
being  $187,75: 

THEREFORE,  BE  IT  RESOLVED'  by  this  Commission  that  said 
settlement  is  hereby  approved.' 


THEREUPON  THE  MEETING  ADJOURNED. 


Asst.  Secretary 


3309- 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


321st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  20, 
1942  at  5:00  P.  M. 


Present:  Commissioners  Lewis  P.  Byington,  George  Filmer, 

J.  H.  Mc  Callum,  John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  320th  regular  meeting  of  the  Com- 
mission held  April  13,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  498I-- ■ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following 
Municipal  Railway  Orders  for  Work  and  Service  Order,  in  favor 
of  Market  Street  Railway  Company  for  services  to  be  rendered 
during  the  month  of  May,  1942. 

Order  for  Work  No.  391  in  amount  $500.00,  for  labor  and 
material  in  connection  with  track  and  overhead  repairs  on 
Market  Street  and  various  other  locations  and  intersections 
and  at  ferry  and  bridge  loops. 

Order  for  Work  No.  392  in  amount  $146.00,  proportion  of  ex- 
pense to  be  incurred  in  connection  with  operation  of  cars 
at  ferry  terminal  and  for  curve  oiling  at  bridge  and  ferry 
loop. 

Service  Order  No.  863  in  amount  $3,771.20,  for  power  to  be 
furnished  and  for  operation  of  Municipal  Railway  cars  over 
tracks  of  the  Market  Street  Railway  Company. 
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On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4^82— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  850  in  amount  $21.90,  being 
the  difference  "between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
$484.55,  in  favor  of  Fred  T.  Fairey,  under  SFWD  Contract  No, 
322-Laying  of  6- Inch  CI  r^ins  in  Newhall  Street  between 
Topeka  Avenue  and  Bayview  Street. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  498 V- 

RESOLVSD,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  847  in  amount  $29.80,  being 
the  difference  between  estimated  and  actual  quantities; 
approves  Certificate  of  Acceptance  and  Final  Payment  in  amount 
$11,627.84,  payable  to  Alfred  P.  Fisher,  under  SFWD  Contract 
No.  280-Construction  of  the  Alemany  Pumping  Station. 

On  motion  of  Commissioner  Mc  Laughl in, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4984-- 

WHSREAS,  in  accoraance  with  Resolution  No.  3597 »  of  tllis 
Commission  adopted  on  January  8,  1940,  the  City  entered  into 
a  lease  with  Minora  Narahara,  an  American-born  Japanese  of 
Belmont,  California,  for  a  three  year  period  from  January  1, 
1940,  covering  9  acres,  more  or  less,  in  Parcel  No.  37>  B6^" 
mont  Reservoir  Tract,  San  Mateo  County:  and 

WHEREAS,  said  Minora  Narahara  is  forced  to  vacate  said 
leasehold  in  accordance  with  the  rulings  of  the  War  Reloca- 
tion Authority  and  has  not  been  able  to  use  said  land  during 
the  present  calendar  year;  and, 

WHEREAS,  said  Minora  Narahara  has  paid  rental  in  full, 
amounting  to  $112.50  up  to  June  30,  1942;  and, 

WHEREAS,  said  Minora  Narahara  has  requested,  by  letter 
dated  April  15,  1942,  that  his  lease  be  cancelled  and  ter- 
minated as  of  April  30,  1942;  and, 
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WHEREAS,  such  cancellation  and  termination  is  recommended 
by  N.  A.  Eckart,  General  mnager  and  Chief  Engineer  of  the 
Water  Department  and  by  E.  G.  Cahill,  mnager  of  Utilities: 

THEREFORE,  BE  IT  RESOLVED,  That,  that  certain  lease  be- 
tween the  City  ana  County  of  San  Francisco  and  Hinoru  Narahara, 
approved  by  this  Commission  by  Resolution  N^.  3597  adopted 
on  January  8th,  1940,  for  a  three  year  period  from  January  1, 
1940  and  covering  9  acres,  more  or  less,  of  Parcel  No.  37, 
Belmont  Reservoir  Tract,  San  teteo  County,  California,  be  and 
is  hereby  cancelled  and  terminated  as  of  April  30,  1942. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  498^ — 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  Water  Department  agricultural  leases 
as  follows: 

THOMAS  PAUL  HAS IN I:  Covering  9  acres,  more  or  less,  being 

that  certain   portion  of  Parcel  No.  37, 
Belmont  Reservoir  Tract,  San  rfeteo  County,  for  period  of  two 
years  and  eight  months,  beginning  Hay  1,  1942,  at  an  annual 
rental  of  #225. 00. 

S.  C0ZZ0LIN0:  Covering  3  acres,  more  or  less,    being  a  portion 

of  the  City's  Hillbrae  Reservoir  Lot,  San  mteo 
County,  for  period  of  two  years,  beginning  May  1,  I942  at 
an  annual  rental  of  $125.00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
He  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4986— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Air- 
port Order  for  Work  and  Credit  Order,  under  Airport  Contract 
No.  57-Construct ion  of  Air  Line  Terminal  Buildings  and  Appur- 
tenances at  San  Francisco  Airport,  contractor,  Barrett  and 
Hilp: 

Order  for  Work  No.  IO44,  in  amount  $330.06,  covering  replace- 
ment of  hardware,  installing  of  plywood  door,  painting  of 
Lamson  tubes  in  Hangar  Building,  installation  of  electric  clock 
box  and  electric  clock,  installation  of  conduit,  installation 
of  flood  light  and  outlets,  relocating  and  rewiring  outlets, 
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revising  electric  outlets  and  feed  circuit. 


Credit  Order  No*  849  in  amount  $220*71,  for  the  substitution 
of  approved  fibre  glass  in  lieu  of  specified  cork  and  for  the 
omission  of  clear  liquid  waterproofing  under  Item  c,  page  302 
of  the  Specifications, 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  AQ87-- 

Resolved,  That  this  Commission  approves  and  hereby  requests 
the  Controller's  certification  of  Airport  Request  for  Depart- 
mental Intra  Fund  Transfer  in  amount  $110.00,  from  Appropria- 
tion No.  164- 110-00- Permanent  Salaries,  to  credit  of  Appro- 
priation No.  164-801-OO-Accident  Compensation,  to  provide  for 
medical  and  hospital  expense  at  San  Francisco  Hospital  and 
other  medical  expense  for  Airport  employees. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
He  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4988— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Intra  Fund  Transfer,  in  amount  $1,365.30,  from  Appropriation 
No.  164-HO-OO- Permanent  Salaries,  to  credit  of  Appropria- 
tion No.  164-800-OO-Fixed  Charges,  to  provide  for  payment  of 
liability  insurance  premium. 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Film  er,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4989— 

RESOLVED i  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Intra  Fund  Transfer,  in  amount  $115.76,  from  Appropriation 
No.  164- 110-00- Permanent  Salaries,  to  credit  of  Appropriation 
No,  164-804-OO- Damages,  to  provide  for  encumbrance  .  in  the 
claim  of  Civilian  Flying  Inc.,  v.  San  Francisco  Airport. 

On  motion  of  Commissioner  Hclaughl in, seconded  by  Commissioner 
He  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4Q90— 

RESOLVED,  That  the  term  of  that  certain  lease  entered  in- 
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to  between  the  City  and  County  of  San  Francisco,  through  this 
Commission,  and  the  Navy  Department  of  the  United  States  of 
America,  embracing  the  real  property  known  as  Treasure  Island 
in  San  Francisco  Bay,  "be  ana  the  same  is  hereby  kept  in  full 
force  and  effect  to  and  including  the  30th  day  of  June,  1943*. 

BE  IT  FURTHER  RESOLVED,  That  this  Resolution  is  based 
upon  a  notice  of  renewal  of  the  terms  of  said  lease  served  by 
L.  E.  Bratton,  Acting  Judge  Advocate  General  of  the  Navy,  which 
said  renewal  is  dated  April  9,  1942: 

BE  IT  FURTHER  RESOLVED,  That  a  certified  copy  of  this 
resolution  be  forwarded  to  the  saiQ  Acting  Judge  Advocate  • 
General  of  the  Navy. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4991-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  of  $20,280.00,  from  Appropriation 
No.  66-990-OO-Water  Surplus  Fund,  to  credit  of  Appropriation 
No.  166-903-OO,  to  provide  for  the  financing  of  agreement 
between  the  Adjutant  General,  State  of  California  and  Public 
Utilities  Commission  with  respect  to  guard  service  for  the 
defense  and  protection  of  Water  Department  properties. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4QQ2— 

WHEREAS,  the  Board  of  Supervisors  has  initiated  legis- 
lation for  submission  to  the  electorate  of  a  bond  issue  in 
amount  31, 250,000. 00  for  improvements  to  the  San  Francisco 
Water  Supply  System,  said  bonds  to  be  redeemea  at  the  rate  of 
#25°»000*00  Per  annum,  commencing  June  10,  1943;  and, 

WHEREAS,  in  the  event  of  the  issu  ance  of  said  bonds, 
the  City  will  be  liable  for  the  payment  in  the  fiscal  year 
1942-1943  of  the  sum  of  ^250,000.00  for  bond  redemption  and 
approximately  ,p25,000.00  bond  interest: 

THEREFORE,  BE  IT  RESOLVED,  That  the  budget  estimates  of 
the  San  Francisco  Water  Department  for  the  fiscal  year  1942- 
1943  ^3  and  they  are  hereby  increased  by  the  sum  of 
^250,000.00  for  bond  redemption  and  $25,000.00  for  bond  in- 
terest. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  49^-- 

WHEREAS,  a  uniform  policy  of  salary  adjustments  is  being 
followed  by  the  various  City  departments  in  the  1942-1943 
budget  estimates;  and, 

WHEREAS,  in  order  to  conform  to  said  policy,  it  is 
necessary  to  recommend  certain  salary  increases  in  addition 
to  those  previously  approved  by  the  Commission  in  the  1942- 
1943  budget  estimates: 

THEREFORE,  3E  IT  RESOLVED,  That  the  revised  schedule  of 
salary  changes  submitted  to  this  Commission  be  and  the  same 
are  hereby  approvea  for  inclusion  in  the  said  1942-I943 
budget  estimates. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4994~ 

RE SOLVED,  That  effective  July  1,  1942,  there  is  hereby 
created  the  Bureau  of  Light,  Heat  and  Power,  which  shall  have 
the  control,  management,  operation  and  maintenance  of  the 
lighting  of  streets  and  public  buildings  of  the  City  and 
County  of  San  Francisco;  the  said  bureau  also  shall  operate 
as  a  service  bureau  for  the  performance  of  interdepartmental 
work  when  called  upon. 

BE  IT  FURTHER  RESOLVED,  That  Axel  0.  Olson  be  and  he 
is  hereby  designated  as  Manager  and  Chief  Engineer  of  said 
Bureau  of  Light,  Heat  ana  Power  at  an  annual  salary  of  Six 
Thousand  Dollars  (^6,000.00). 

BE  IT  FURTHER  RESOLVED  That  this  Honor,  the  Mayor  and 
the  Controller  be  advised  oJ  the  creation  of  said  Bureau  of 
Light,  Heat  and  Power  and  of  the  selection  of  Axel  0.  Olson 
as  Manager  and  Chief  Engineer  thereof  at  the  salary  above 
stipulated  and  that  it  be  requested  that  the  budget  estimate 
and  the  salary  ordinance  for  the  fiscal  year  1942-1943  Pro~ 
vide  for  the  said  bureau  and  position  herein  created. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously; 

—RESOLUTION  NO.  499^ — 

RESOLVED    That  this  Commission  approves  and  hereby 
authorizes  thh  Director  of  Property  to  execute  lease  of  Lot 
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12,  Vallejo's  Mill  Tract,  on  a  month  to  month  basis,  commen- 
cing May  1,^1942,  at  a  rental  of  $32.50  per  annum,  to  Joe 
Sanchez  of  Niles,  Calif ornia# 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4996-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  resolution  confirming 
sale  of  I.204  acres,  more  or  less,  being  a  portion  of  Parcel 
N  0.  35»  Belmont  Pump  Lot,  said  property  being  under  the 
jurisdiction  of  the  San  Francisco  Water  Department,  to  B. 
Bernard,  et  al.,  in  the  sum  of  $22,800.00,  subject  to  the 
reservations  and  conditions  set  forth  in  Ordinance  No,  1562. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  4997— 
RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Order  for  Extra  Work  No.  204E3>  in  amount  $461.65,  under 
Contract  No.  204-Repairs  to  Tar  and  Gravel  Roofing,  Roof  Drains 
and  Skylights  at  the  Geary  Street  Carhouse,  contractor,  B.  P. 
Mc  Carthy, covering — 

Furnish  and  install  approximately  460  lineal  feet 
of  3-inch  drain  pipe  $584.20 
Furnish  and  install  cleanout  Ys  and  drains  74»4° 
Labor  found  necessary  to  adapt  existing  system  to 
new  work  48. 75 

$707.35 

Omit  approximately  lo2  lineal  feet  of  4-inch 
drain  pipe  245.70 

$461.65 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  4998— 

RESOLVED   That  this  Commission  approves  and  hereby  re- 
quests the    Controller's  certification  of  Airport  Request  for 
Allocation  of  Funds,  in  amount  $55,483.86,  reallocating  funds 
not  needed  in  various  bond  fund  app  ropriatlons,  to  the  credit 
of  Appropriation  No.  99-918-OO-Airport  Bond  Fund-Buildings  and 
Appurtenances,  to  provide  for  additions  and  improvements  to 
the  Administration  Building  at  San  Francisco  Airport. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  49QQ— 

RESOLVED,  That  this  Commission  in  behalf  of  the  City  and 
County   of  San  Francisco,  enter  into  an  agreement  with  the 
Defense  Plant  Corporation,  an  Agency  of  the  United  States 
Government,  under  the  terms  of  which  the  City  shall  obligate 
itself  for  a  period  of  5  years,  with  the  right  of  Defense  Plant 
Corporation  to  terminate  the  agreement  on  30  days'  written 
notice,  to  deliver  at  the  City's  transmission  lines  all  hydro- 
electric energy  developed  on  the  Hetch  Hetchy  Project  to  be 
used  by  said  corporation  for  the  operation  of  an  aluminum 
plant  which  the  corporation  is  to  erect  at  its  own  cost.  The 
agreement  shall  provide  that  Defense  Plant  Corporation  will 
pay  to  the  City  4*878  mills  per  kilowatt  hour  for  all  energy 
used  in  said  plant*    The  amount  of  energy  generated  at  the 
Moccasin  and  Early  Intake  Plants  of  the  city  is  insufficient 
to  supply  the  entire  needs  of  the  aluminum  plant  to  be  con- 
structed, and  an  appropriate  contract  is  to  be  entered  into  be- 
tween Pacific  Gas  and  Electric  Company  and  this  Commission  in 
behalf  of  the  City  for  su  pplying  by  said  Pacific  Gas  and 
Electric  Company  the  additional  energy  needed* 

BE  IT  FURTHER  RESOLVED,  That  a  copy  of  this  Resolution 
be  forwarded  to  the  Board  of  Supervisors  and  that,  that 
Honorable  Board  is  hereby  requested  to  approve  of  the  Public 
U  tilities  Commission  entering  into  the  agreement  herein 
described  with  Defense  Plant  Corporation. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5000— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Public  Utilities 
Commission-Lighting  of  Public  Streets  and  Buildings-Request 
for  Departmental  Intra  Fund  Transfer,  in  amount  $10,000.00 
from  Appropriation  No.  163-231-63-l-Lightlng  of  Public  Streets 
and  $1,000.00  from  Appropriation  No.  163-903-63-l-War 
Emergency  Expenditures,  to  credit  of  Appropriation  No.  163- 
530-12,  to  provide  funds  for  construction  of  street  lighting 
system  on  Geary,  Stockton,  Post  and  Powell  Streets  fronting 
on  Union  Square,  occasioned  by  street  widening  Ordinance  No. 

1527. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  "by  Commissioner 
Mc  Laughlin,the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5001— 

RSS0LVSDf  That  this  Commission  approves  and  hereby 
recommends  to' the  Mayor,  that  the  budget  estimate  for  the  San 
Francisco  Water  Department  for  the  fiscal  year  1942-1943  be 
increased  by  $100,000,00,  for  an  appropriation  to  the  Water 
Surplus  Fund  for  the  purpose  of  restoring  said  fund  to  an 
amount  equal  to  2%  of  the  total  expenditures  of  said  utility 
for  operation,  repairs  and  maintenance  for  the  preceding  fiscal 
year. 

On  motion  of  Commissioner  Filmer,  seconded   by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5002— 

WHEREAS,  Grosvenor  Hiles  was,  on  the  17th  day  of  July 
1941 »  the  owner  of  and  in  possession  of  a  certain  dwelling 
located  on  the  southeast  corner  of  the  intersection  of 
Kirkham  Avenue  and  23rd  Avenue  in  the  City  and  County  of  San 
Francisco;  and, 

WHEREAS,  by  reason  of  a  collision  which  occurred  between 
a  Municipal  Railway  bus  and  snautomobile  which  was  being 
operated  by  Duane  A.  Hickman,  said  bus  and  automobile  collided 
with  the  said  dwelling  of  said  Grosvenor  Riles  damaging  the 
same  in  the  amount  of  $394.00  and  1:11(3  automobile  which  was 
located  in  the  garage  of  the  said  dwelling  was  damaged  in  the 
amount  of  $40.00  as  well  as  certain  furniture  and  household 
furnishings  in  the  said  dwelling  in  the  amount  of  $44.90;and, 

WHEREAS,  suit  was  filed  against  the  City  and  County  of 
San  Francisco  and  said  Duane  A.  Hickman  in  the  sum  of  15479 ♦  9° » 
and, 

WHEREAS,  on  the  5th  day  of  March,  1942,  a  judgment  against 
the  City  and  County  of  San  Francisco  and  the  said  Duane  A. 
Hickman  was  rendered  by  Honorable  Alden  Ames,    judge  of  the 
Municipal  Court  in  the  sum  of  $479.90  and  costs  in  the  sum  of 
$14.75;  and, 

WHEREAS,  the  said  co-defendant  Duane  A.  Hickman  filed  a 
cross-complaint  against  the  City  and  County  of  San  Francisco 
and  George  mckin,  the  agent  of  the  City  and  County,  and  the 
operator  of  the  saia  bus,  in  the  sum  of  5.1760.OO  for  personal 
injuries  alleged  to  have  been  sustained  by  the  said  Duane  A. 
Hickman  through  the  alleged  negligence  of  said  City  and  County 
and  said  George  Mackin;  and, 
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WHEREAS  in  the  said  judgment  rendered  by  the  said  Court 
on  the  5th  day  of  rarch,  1942,  the  said  court  denied  the  re- 
lief prayed  for  by  the  said  Duane  A.  Hickman  in  his  said  cross- 
complaint  and  rendered  judgment  in  favor  of  the  City  and 
County  of  San  Francisco  and  the  said  George  r&ckin  on  the  said 
cross-complaint;  and, 

WHEREAS,  the  City  Attorney  does  not  believe  that  an 
appeal  from  said  judgment  is  advisable  and  so  advises  this 
Commission: 

NOV,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and  directed 
to  secure  an  abstract  of  judgment  and  a  full  satisfaction  of 
the  payment  of  said  judgment  from  the  said  Grosvenor  Hiles  in 
the  sum  of  3479,90  principal  and  $14.75  costs  and  the  Con- 
troller is  authorized  ana  requested  to  draw  his  warrant  in  the 
total  sum  of  $494.65  in  full  payment  thereof. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5OOV- 

WHEREAS,  Celia  Steele,  filed  a  claim  and  brought  suit 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
$15»000.00,  alleging  in  her  said  claim  and  complant  that  on 
the  2nd  day  of  April,  1940,  while  she  was  a  passenger  on  a 
f1K"  car  of  the  Municipal  Railway,  at  Van  Ness  and  Market 
Streets,  she  suffered  numerous  alleged  injuries  as  set  forth 
in  her  said  complaint  by  reason  of  a  collision  between  the 
Municipal  car  and  the  I^rket  Street  Railway  car  caused  by  a 
split  switch;  and, 

WHEREAS    said  cause  was  brought  to  trial  before  a  jury 
presided  over  by  Judge  Lazarus,  in  the  Superior  Court,  and 
said  trial  was  had  on  April  8th,  9th,  10th  and  11th,  1942,  and 
said  matter  was  finally  submitted  to  said  jury,  which  returned 
a  verdict  in  favor  of  plaintiff  in  the  sum  of  $800.00;and, 

WHEREAS,  Deputy  City  Attorney  Henry  Heidelberg  has  ex- 
plained all  the  facts  and  circumstances  connected  with  this 
case  and  the  trial  thereof  to  Lewis  F.  Byington,  President  of 
this  Commission  and  has  informed  this  Commission  that  said 
verdict  was  a  very  favorable  one  to  the  City  and  County  of  San 
Francisco,  and  he  recommends  that  no  motion  for  a  new  trial  or 
appeal  should  be  interposed: 

NOW,  THEREFORE,  3E  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  and  directed  to  fully  settle  said 
judgment  by  causing  the  same  to  be  paid  in  the  sum  of  $800.00 
to  said  Celia  Steele,  and  the  Controller  is  hereby  authorized 
and  requested  to  draw  his  warrant  in  said  sum  of  said  purpose. 
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On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  Gaby  Garcia,  alleged  that  on  the  2nd  day  of  June, 
1941 ,  while  riding  on  a  Municipal  Street  Car,  at  or  in  the 
intersection  of  Geary  and  Webster  Streets,  said  streetcar 
collided  with  a  truck  and  tractor  being  operated  by  the  Calif- 
ornia Motor  Express  Ltd.,  and 

WHEREAS,  by  reason  of  the  happening  of  said  alleged 
collision, said  Gaby  Garcia  suffered  certain  personal  injuries; 
and, 

WHEREAS'  suit  was  filed  against  the  City  and  County  of  San 
Francisco, an&  the  California  Motor  Express, Ltd. ,  et  al,  in  the 
sum  of  $1172.80;  and, 

WHEREAS,  on  the  9th  day  of  April,  1942,  a  judgment  against 
the  City  and  County  of  San  Francisco  was  rendered  by  Honorable 
Alden  Ames,  Judge  of  the  Municipal  Court,  in  the  sum  of 
3500.00  and  ^14.15  costs;  and, 

WHEREAS,  the  City  Attorney  does  not  believe  that  an  appeal 
from  said  judgment  is  advisable  and  so  advises  this  Commission 

NOW,  THEREFORE,  3E  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  ana  directed 
to  secure  an  abstract  of  judgment  and  a  full  satisfaction  of 
the  payment  of  said  judgment  from  the  said  Gaby  Garcia,  in 
the  sum  of  3500.OO  principal  and  $14.15  costs;  and  the  Con- 
troller is  authorized  and  requested  to  draw  his  warrant  in  the 
total  sum  of  35H^5  *n  payment  thereof. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 


WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  have 
approved  the  settlement  of  the  claim  of  Alexanaer  Strieker, 
against  the  City  ana  County  of  San  Francisco  in  the  sum  of  One 
Hundred-$100.00-Dollars; 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 


—RESOLUTION  NO.  5004— 


—RESOLUTION  NO*  5005 


THEREUPON  THE  MEETING  ADJOURNED 


H>m9 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


322nd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  27 
1942  at  5:00  P.  M. 


Present:  Commissioners  Lewis  P.  Byington,  George  Filmer,  John 
H.  Mc  Callum,  John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  P.  Byington  presided. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  321st  regular  meeting  of  the  Com- 
mission held  April  20,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  Toy  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5006-- 

RESOLVED,  That  subject  to  all  laws,  rules,  regulations  and 
provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions,  to 
the  United  States  Office  of  Production  Management,  and  in  the 
event  the  contract  may  be  found  to  be  in  conflict  therewith, 
no  liability  shall  attach  to  the  City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission  or  any  of  its  officers,  mem- 
bers or  employees,  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  County,  to-wit: 

ALTERATIONS  TO  THE  PULGAS  PUMPING  PLANT- IN  SAN 

MATEO  COUNTY 

be  and  the  same  is  hereby  awarded  to  the  San  Francisco  Water 
Department,  it  being  the  lowest  regular  and  responsible  bidder 
for  said  work  at  the  following  unit  prices  for  the  estimated 
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quantities  stated: 


Item  Description  of  Item-Estimated  Quantity  Total  Amount 
No.  Unit  Price  for  Item 

1.  Removing  existing  pumps,  motors,  valves 

and  fittings;  for  the  lump  sum  price  of  Seven 

Hundred  Ten  Tollars  ($710.00)  ■$  710.00 

2.  Removing  equipment  from  San  Lorenzo  Station 
and  hauling  to  Pulgas  Pumping  Station;  for  the 
lump  sum  price  of  One   :Eindred  Seventy  Five 

Dollars  ($175.00)  175.OO 

3.  Installing  pumps,  motors  and  valves;  for  the 
lump  sum  price  of  Five    .Hundred  Fifty  Five 

Dollars  ( ^555 . oo)  555.00 

4.  Furnishing  and  bolting  up  forged  steel  flanges; 
3200  pounds  at  Twenty  five  cents  ($0.25)  per 

pound  800 ,00 

5.  Making  cuts  in  pipe  furnished  by  the  City;  160 
linear  feet  of  cuts  at  Eighty  cents  ($0.80)  per 
linear  foot.  128.00 

6.  Making  field  welds;  200  linear  feet  of  welds  at 

One  Dollar  and  Ten  cents  ($1.10)  per  linear  foot  220.00 

7.  Installing  pipe  and  pipe  specials;  60  linear 
feet  at  One  Dollar  and  Eighty  five  cents  ($1.85) 

per  linear  foot.  111.00 

8.  Electrical  work;  for  the  lump  sum  price  of  Two 
Thousand  Seven  Hundred  Dollars  2700*00 


Total  amount  of  bid  #5399*00 


And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  66-94I-OO. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5007- - 

RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
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Intra  Fund  transfer,  transferring  $200.00  from  Appropriation 
No.  99-030-63  and  $1,500.00  from  Appropriation  No.  99-40-08, 
to  the  credit  of  Appropriation  No.  99-OOO-OO-Unallocated,  in 
amount  $700.00  and  Appropriation  No.  99-040-03-Excavatlng, 
Loading  and  Hauling,  to  return  excess  funds  and  to  provide 
additional  funds  for  excavating,  loading  and  hauling  paving 
material  for  use  in  United  Air  Line  Terminal  area  at  the 
Airport. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5008~ 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  204C2,  in  amount  $263.12,  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
$2,923.52,  in  favor  of  B.  P.  Mc  Carthy,  under  Municipal  Railway 
Contract  No*  204-Repairs  to  Tar  and  Gravel  Roofing,  Roof 
Drains  and  Skylights  at  the  Geary  Street  Carhouse. 

On  motion  of  commissioner  Mc  Kee,    seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5009— 

RESOLVED,  That  this  Commission  approves  and  hereby 
recommends  to  the  Mayor  that  budget  estimates  for  the  fiscal 
year  1942-1943  be  increased  as  follows: 

1.  San  Francisco  Airport  Department: 

Fixed  Charges- Public  Liability  insurance  premiums  payable 

through  United  Air  Lines  Transport  under 
terms  of  agreement  covering  use  of  the  San 
Francisco  Airport  -  $3,170.00 

Litigation:  -  In  connection  with  the  condemnation  proceed- 
ings-Treasure Island  -  $15,000.00 

2.  Municipal  Railway: 

Personal  Service  -  Permanent  Salaries-New  Permanent  Position 

Established  by  Civil  Service  Commission 
(Minutes-March  25,  1942)  for  one  B-222 
General  Clerk,  $155.00  per  month,  for 
duty  in  shop  and  garage  -  $1,860.00 
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On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  no,  5010r. 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controllers  certification  of  Water  Department  Re- 
quest for  Allocation  of  Funds,  in  amount  $4,000.00*  under 
Appropriation  No.  66-979-OO,  Lake  Merced  Auxiliary  Pumping 
Plant,  to  provide  for  preliminary  investigation  and  survey 
in  connection  with  construction  of  Lake  Merced  Auxiliary 
Pumping  Plant. 

On  motion  of  Commissioner  Mc  Callum,    seconded  "by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5011— 

RESOLVED'  That  Victor  Lund,  a  tenant  on  City  property  un- 
der a  lease  d&ted  November  1,  1939,  covering  520  acres,  more  or 
less,  near  Pleasanton,  California,  on  a  share  crop  basis,  which 
lease  was  approved  by  this  Commission  by  Resolution  No.  3438» 
adopted  on  September  25,  1939>  be  anci  is  hereby  granted  per- 
mission to  sub-lease  25  acres,  mope  or  less,  of  his  leasehold 
to  Foster  Stamps  for  the  term  ending  October  3*>  1942*  f or 
the  purpose,  solely  and  only,  of  growing  beets  thereon  under  a 
contract  with  the  Holly  Sugar  Company;  all  the  terms  and  con- 
ditions of  the  said  Lund  lease  to  apply  to  the  said  25  acres, 
as  though  there  were  no  subletting. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5012— 

RESOLVED   That  this  Commission  approves  and  hereby  re- 
quests the  Controllers  certification  of  Water  Department  Intra- 
Fund  Transfer,  in  amount  $3,444.66,  from  various  sub-appro- 
priations under  Permanent  Salaries,  to  credit  of  various  sub- 
appropriations  under  Temporary  Salaries,  to  provide  for  vaca- 
tion relief,  payment  of  military  leave,  inventory  of  materials, 
supplies  and  equipment,  transfer  of  meter  readings,  classifica- 
tion of  consumers *  uses  and  meter  count. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  501 V- 

RESOLVED,  That  this  Commission  hereby  appoints  Frederick 
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H.  Meyer,  Architect,  to  prepare  and  furnish  plans  and  specifi- 
cations and  to  furnish  supervision  for  the  construction  of 
an  addition  and  other  improvements  to  the  Administration 
Building  at  San  Francisco  Ai'rport,  at  a  basic  fee  of  six 

percent  of  the  total  cost  of  said  construction,  and  in 
accordance  with  the  terms  of  an  agreement  in  appropriate  form 
to  be  entered  into  by  and  between  the  Commission  and  the  said 
Frederick  H.  Meyer. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  50 14— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount  $11,000.00,  out  of  the 
surplus  existing  in  Appropriation  No,  163-231-63-l-Llghting 
of  Public  Streets,  to  the  credit  of  Appropriation  No,  163- 
530-02,  for  the  purpose  of  providing  funds  for  the  con- 
struction of  a  street  lighting  system  on  Geary,  Stockton,  Post 
and  Powell  Streets,  fronting  Union  Square  Garage;  and, 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No,  50OO,  adopted 
April  20,  1942,  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5015— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  acceptance,  from  the  United  States  Department  of 
the  Interior,  National  Park  Service,  for  the  consideration  of 
$1.00  per  annum,  the  Special  Use  Permit,  granting  to  the 
City  and  County  of  San  Francisco,  the  use  of  one  duplex  resi- 
dence and  one  bunk  house,  both  buildings  located  adjacent 
to  the  O'Shaughnessy  Dam,  for  the  purpose  of  housing  guards 
and  other  employees  of  the  City  and  County  of  San  Francisco, 
assigned  during  the  present  war  emergency  to  guard  and  main- 
tain the  said  O'Shaughnessy  Dam  and  other  appurtenances; 
said  Special  Use  Permit  being  granted  to  said  City  and  County 
of  San  Francisco  for  the  calendar  year  1942,  renewable  upon 
application. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5016— 
RESOLVED*  That  this  Commission  approves  and  hereby 
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authorizes  William  c.  Bendel,  Superintendent  of  Equipment 
and  Duke  C.  Ormsby,  Assistant  Superintencent  of  Transporta- 
tion, Municipal  Railway  to  proceed  to  the  Cities  of  Los 
Angeles  and  San  Diego,  for  the  purpose  of  attending  the 
American  Transit  Association  Regional  Conference  in  Los 
Angeles,  my  1,  1942  and  to  investigate  bus  operation  and 
associated  problems  in  the  City  of  San  Diego: 

BE  IT  FURTHER  RESOLVED,  That  necessary  traveling  expenses 
are  deemed  to  be  contracted  in  the  performance  of  routine 
duties,  payable  from  Appropriation  No.  l62-200-00-Munlcipal 
Railway  Contractual  Services. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  5017— 

RESOLVED,  That  this  Commission  hereby  appoints  R,  C, 
Powell,  Mechanical  Engineer,  to  make  preliminary  studies  as 
to  the  general  design  of  the  Lake  Merced  Auxiliary  Steam 
Pumping  Station,  including  the  preparation  of  specifications 
for  the  purchase  of  the  necessary  boilers,  steam  turbines  and 
gearing  condensers,  fuel  pumps  and  all  auxiliary  steam  equip- 
ment; also  to  provide  consulting  and  supervisory  engineering 
service  in  connection  with  the  preparation  of  detailed  plans  "i 
and  specifications  for  the  construction  of  said  pumping  plant 
and  the  Installation  of  the  steam  equipment,  piping  and 
auxiliaries  at  a  total  fee  of  two  thousand  ($2,000.00)  Dollars 
all  in  accordance  with  the  terms  of  an  agreement  in  appropriate 
form  to  be  entered  into  by  and  between  the  Commission  and 
said  R.  C.  Powell. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  50l8~ 

WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities,  and  Thomas 
B«  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  have 
approved  the  settlement  of  the  claim  of  Vhry  Smith  against  the 
City  and  County  of  San  Francisco  in  the  sum  of  $50.00; 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  Is  hereby  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5019-- 
WHEREAS,  George  L.  Chavez,  Julia  D.  Chavez,  his  wife, 
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and  Patricia  and  Lelra  Chavez,  their  children  were  riding  in 
^n  automobile  operated  by  Gabriel  Joubert,  and  it  is  alleged 
that  on  the  12th  day  of  October,  1940,  said  automobile  came 
into  collision  with  a  westbound  Municipal  Railway  Street  car 
at  the  intersection  of  20th  Avenue  and  Geary  Boulevard;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  it 
is  alleged  that  the  said  Julia  D.  Chavea  suffered  a  contu- 
sion of  the  right  hip,  a  straining  and  tearing  of  the  muscles 
and  ligaments  of  the  right  hip,  the  loss  of  a  tooth  and  severe 
shock  to  the  nerves  and  nervous  system;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  it 
is  alleged  that  Patricia  Chavez  suffered  a  laceration  of  the 
head  and  face  with  a  two  inch  cut  over  the  right  frontal  lobe 
and  hemorrhage  of  the  right  eye,  and  a  concussion  of  the  brain; 
and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  it 
is  alleged  that  the  said  Leira  Chavez  suffered  a  concussion  of 
the  brain,  together  with  a  three  inch  contusion  and  incised 
wound  over  the  upper  right  parietal  region,  together  with  an 
abrasion  over  the  right  eye  and  an  edema  to  both  eyelids  and 
nose;  and, 

WHEREAS,  suit  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  $2,000,00  for  each  plaintiff;  and 

WHEREAS,  on  the  13th  day  of  April,  1942,  a  verdict  was 
rendered  against  the  City  and  County  of  San  Francisco  by  a 
jury  sitting  in  Department  1,  of  the  Municipal  Court,  Honorable 
Judge  Herbert  Kaufman  presiding,  and  in  favor  of  Julia  D« 
Chavez,  in  the  sum  of  $200.00;  in  favor  of  Patricia  Chavez  in 
the  sum  of  $400.00;  in  favor  of  Lelra  Chavez  in  the  sum  of 
$4-00.00,  and  a  verdict  was  rendered  in  favor  of  the  City  and 
County  of  San  Francisco  tod  against  said  George  L.  Chavez;  and, 

WHEREAS,  costs  were  assessed  against  the  City  and  County 
of  San  Francisco  in  the  sum  of  ^246.05,  being  the  costs  of  a 
previous  trial  in  December  of  1941,  which  resulted  in  a  mis- 
trial, and  the  costs  of  the  present  trial;  and, 

WHEREAS,  interest  is  due  from  April  13,  1942  to  April 
23,  1942,  in  the  sum  of  $2.42,  making  a  total  of  interests 
and  cost  in  the  sum  of  '^248.47;  and, 

WHEREAS,  interest  is  waived  by  the  plaintiffs  from  and 
after  April  23,  1942;  and, 
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WHEREAS,  interest  is  waived  by  the  plaintiffs  from  and 
after  April  23,  1542;  and, 

WHEREAS    the  City  Attorney  does  not  "believe  that  an 
appeal  from  said  judgment  is  advisable  and  so  advises  this 
Commission: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  secure  an  abstract  of  Judgment  and  a  full  satisfaction  of 
the  payment  of  said  judgment  from  the  said  plaintiffs  in  the 
total  sum  of  $1,000.00  principal  -  $246.05  costs  -  and  $2.42 
interest,  and  the  Controller  is  authorized  and  requested  to 
draw  his  warrant  in  the  total  sum  of  $1,248.47  in  full  payment 
thereof. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5020— 

WHEREAS,  Hannah  Bates  filed  a  claim  and  brought  suit 
thereon  by  way  of  a  complaint  for  $15*000.00,  alleging  in  her 
said  complaint  that  on  the  23rd  day  of  December,  1940*  while  a 
passenger  on  a  Municipal  Railway  street  car  "Cft  line,  being 
operated  on  Geary  Street  at  its  intersection  with  Fillmore 
Street,  said  car  violently  lurched  and  as  a  result  thereof 
plaintiff  further  alleges  that  she  was  thrown  to  the  floor 
sustaining  the  following  injuries:  Severe  contusions  and 
abrasions  over  her  entire  body  and  a  severe  fracture  of  the 
ankle;  and, 

WHEREAS,  the  facts  and  circumstances  of  this  accident  have 
been  explained  to  Lewis  F.  Byington,  President  of  the  Public 
Utilities  Commission  and  to  the  members  of  said  Commission,  and 
Thomas  B.  Johnson  has  agreed  upon  a  tentative  settlement, 
subject  to  the  approval  of  said  Public  Utilities  Commission, in 
the  sum  of  $1,000.00  to  be  paid  said  plaintiff  for  a  full  re- 
lease and  discharge  of  all  her  claims  against  the  City  and 
County  of  San  Francisco  and  said  City  and  County  of  San  Fran- 
cisco has  agreed  to  waive  any  and  all  claims  held  against  said 
plaintiff  by  reason  of  hospitalization  and  medical  attention 
and  Henry  Heidelberg,  Deputy  City  Attorney,  has  informed  this 
Commission  that  in  his  opinion  said  settlement  for  the  sum  of 
$1,000.00  is  a  fair, just  and  reasonable  amount  to  be  paid 
therefor. 

NOW,  THEREFORE t  BE  IT  RESOLVED  by  this  Commission  that  the 
City  Attorney  be  and  he  is  hereby  authorized  and  directed  to 
fully  compromise  and  settle  all  claims  for  damages  held  by  sale1 
Hannah  Bates  against  the  City  and  County  of  San  Francisco  for 
the  sum  of  $1,000.00  and  the  Controller  is  authorized  and  re- 
quested to  draw  his  warrant  in  sai3  sum  in  payment  therefor. 

THEREUPON  THE  MEETING  ADJOURNED. 

"7^s/t  y  Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


323rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  4, 
1942  at  5:00  P.  M.  


Present:    Commissioners  Lewis  F,  Byington,  George  Filmer, 

John  H.Mc  Callum,  John  P.Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F,  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  Toy  Commissioner 
Mc  Kee,  the  minutes  of  the  322nd  regular  meeting  of  the  Com- 
mission held  April  27,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5021-- 

RESOLVEDf  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  851  in  amount  $322.27.  toeing 
the  difference  "between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
#2,222.43,  in  favor  of  Fay  Improvement  Company,  under  SFWD 
Contract  No*  324-Laying  6- Inch  and  8- Inch  Cast  Iron  mins  in 
31st,  36th,  37th  and  39th  Avenues    and  Moraga  Street. 

On  motion  of  Commissioner  Mc  Laughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5022— 

WHEREAS,  SFWD  Contract  No.  326-Laying  of  6"  and  8"  Cast 
Iron  Mains  in  Sunny  dale  Avenue  between  Hahn  ana  Schwerin 
Streets,  contractor,  R.  Flatland,  should  in  accordance  with 
the  time  limit  set  forth  in  said  contract  be  completed  on  or 
before  April  l3,  1942;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delay  by 
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reason  of  late  delivery  of  essential  materials;  and, 

WHEREAS,  said  FU  Platland  prosecuted  the  work  of  the 
contract  diligently: 

THEREFORE,  BE  IT  RESOLVED*  That  this  Commission  hereby 
grants  an  extension  of  time  of  two  (2)  days  for  completion  of 
said  SFWD  Contract  No.  326  and  liquidated  damages  for  the  re- 
sulting days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer*  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  502V- 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  296R 
for  the  Construction  of  Supply  Line  and  Tanks  for  the  Sunol 
Irrigation  and  Domestic  Water  Systems,  the  San  Francisco  V&ter 
Department,  contractor,  should  in  accordance  with  the  time  lim- 
it set  forth  in  said  contract,  have  been  completed  on  or  fee- 
fore  October  26,  194I;  and, 

WHEREAS,  an  extension  of  time  of  60  days  was  granted 
by  the  Public  Utilities  Commission  by  Resolution  No.  4691, 
November  3»  1941*  making  the  time  for  completion,  December 
25,  1941 ;  and, 

WHEREAS,  the  contractor  has  experienced  additional  un- 
avoidable delays  by  reason  of  delay  in  obtaining  essential 
materials,  and  by  reason  of  a  shortage  of  men  caused  by 
assignment  of  men  to  patrol  duty  at  the  outbreak  of  the  war; 
and, 

WHEREAS,  said  San  Francisco  Water  Department  prosecuted 
the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  additional  extension  of  time  of  one  hundred  ten 
days  for  completion  of  said  San  Francisco  Water  Department 
Contract  No,  296R,  and  liquidated  damages  for  the  resulting 
days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Nc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  S024-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quest$  the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
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supplemental  appropriation  in  amount  JlO, 000,00,  out  of  the 
unappropriated  balance    in  the  1932  Ketch  Ketchy  '  Bond  Fund 
to  the  credit  of  Appropriation  No.  92-266-OO,  to  provide  funds 
for  court  costs,  printing  of  transcript,  record  and  briefs, 
fees  and  other  incidental  expenses  in  the  appeal  of  the  action 
of  Transbay  Construction  Company  v.  City  and  County  of  San 
Francisco,  to  the  United  States  Circuit  Court  of  Appeals. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5025— 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Mayor  to  recommend  to  the  Boara  of  Supervisors  a 
supplemental  appropriation  in  amount  ^1,445.00,  from  Appro- 
priation No.  166-110-08  ana  Appropriation  No.  166-IIO-O9,  to 
credit  of  same  appropriations,  for  the  purpose  of  providing 
funds  for  the  compensation  of  eight  positions  created  in  the 
service  of  the  Water  Department,  for  the  period  of  June  1  to 
June  30.  1942;  eight  positions  corresponding  in  salary  are 
abolished. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5026— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  Water  Department 
Request  for  Allocation  of  Funds  No.  572  in  amount  #1,100.00 
(departmental  work  order  No.  4052-901-la  in  amount  $900.00) 
under  SFWD  Contract  No.  303-Laying  of  3-Inch  Cast  Iron  I^in 
in  Lombard  Street,  between  Van  Ness  Avenue  and  Broderick 
Street,  contractor,  San  Francisco  Water  Department,  providing 
funds  for  estimated  aaditional  cost  for  extra  work  necessary 
for  the  proper  construction  ana  completion  of  the  work  of  said 
SFWD  Contract  No.  303. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5027— 

RESOLVED    That  the  Manager  of  Utilities  enter  into  a 
contract  in  behalf  of  this  Commission  with  the  Immigration  and 
Naturalization  Service  of  the  United  States  Department  of 
Justice,  under  the  terms  of  which  it  will  be  agreed  that  the 
Light,  Keat  and  Power  Bureau  will  pump  water  ana  deliver  it  at 
the  existing  pumping  plant  at  San  .Andres  Reservoir  Outlet  No. 
2  to  the  reservoir  at  Sharp  Park  where  the  water  will  be 
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metered  by  the  San  Francisco  Water  Department  and  turned  over 
to  the  Immigration  and  Naturalization  Service*    The  agreement 
shall  terminate  on  June  JO,  1542  with  a  right  of  renewal  on 
the  part    of  the  Immigration  and  Naturalization  Service  to 
renew  it  thereafter  from  year  to  year.    The  basis  of  charges 
for  the  pumping  service  to  be  rendered  shall  be  at  the  rate 
of  five  cents  per  hunared  cubic  feet,  subject  to  change  in 
accordance  with  rates  that  may  hereafter  be  established  by 
the  Commission. 

BE  IT  FURTHER  RESOLVED,  That  before  effect  shall  be  given 
to  the  agreement,  approval  of  the  Board  of  Park  Commissioners 
ana  the  Sheriff  of  the  City  ana  County  of  San  Francisco  shall 
be  obtained* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  SQ28-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors,  an 
appropriation  of  #10,000*00,  from  Appropriation  No.  102-900-00 
Mayor's  Emergency  Reserve  Fund,  to  the  credit  of  Appropriation 
No.  164-266-OO,  to  provice  funds  for  legal,  appraisal  and 
other  incidental  expenses  in  connection  with  the  condemnation 
proceedings  instituted  by  the  United  States  Navy  for  the 
acquisition  of  Treasure  Island. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  S02Q-- 

RESOLVED^  That  this  Commission,  in  behalf  of  the  City  and 
County  of  San'Francisco,  enter  into  an  agreement  with  Metro- 
politan Life  Insurance  Company,  a  corporation  organized  under 
the  laws  of  the  State  of  New  York,  under  the  terms  of  which 
the  Commission  will  agree  to  furnish  all  water  used  in  the 
housing  area,  as  distinguished  from  the  business  area,  within 
that  tract  of  lana  consisting  of  approximately  200  acres 
situate  in  the  southwestern  portion  of  the  City  ana  County  of 
San  Francisco,  ana  bounded  roughly  by  Lake  Merced  Boulevard, 
Junipero  Serra  Boulevard,  Nineteenth  Avenue,  Holloway  Avenue 
and  the  San  Francisco  State  College  Tract,  which  200  acres  of 
land  are  known  and  designated,  as  Parkmerced  Housing  De- 
velopment, and  shall  install  a  single  meter,  at  the  cost  of 
the  Commission,  through  which  all  water  used  in  said  housing 
area  shall  be  metered  and  charged  for.    Separate  meters  shall 
be  installed  for  the  business  area  ana  charged  for  in  ac- 
cordance with  the  readings  thereon. 
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The  corporation  shall  agree  at  its  own  cost  and  expense 
to  furnish  and  install  and  while  used  by  the  corporation, 
maintain  a  water  distribution  system  throughout  its  tract 
consisting  of  pipes,  fittings  and  appurtenances  within  the 
housing  area  and  beyona  the  Water  Department's  meter.  Fire 
hydrants  shall  be  installed  throughout  the  tract  and  main- 
tained without  cost  to  the  Water  Department. 

The  corporation  will  obligate  itself  to  grant  to  the 
City  and  County  all  necessary  easements  in  unaccepted  streets 
or  alleyways  required  by  the  Commission  to  render  said  water 
service  to  said  business  area. 

The  agreement  shall  contain  other  provisions  that  may  be 
deemed  necessary  by  the  Manager  of  Utilities. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  S,  G,  Cahlll,  as  Manager  of  Utilities,  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway, 
have  approved  the  settlement  of  the  claim  of  Rose  K,  Williams 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
#200,00. 

THEREFORE,  BE  IT  RESOLVED  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  by  the  following 
vote: 


WHEREAS,  Louis  Frymire,  a  minor,  through  his  guardian 
ad  litem,  Ralph  L.  Frymire,  has  filed  a  claim  and  brought 
suit  against  the  City  and  County  of  San  Francisco  for  the  sum 
of  #75, 000,00,  alleging  that  on  the  3th  day  of  December,  1940, 
at  about  one  o? clock  FM,  said  minor  was  collided  with  by  a 
Municipal  street  car  on  Union  Street  between  Buchanan  Street 
and  Laguna  Street,  and  as  the  result  of  said  collision  it  is 
alleged  that  said  Louis  Frymire,  a  minor  of  the  age  of  two  and 
one-half  years,  had  his  right  lower  leg  amputated  and  suffered 
other  injuries  of  less  nature;  and, 


— RESOLUTION  NO.  TOO — 


AYES 


NOES 

Commissioner  Lewis  F.Byington 
"  John  H.Mc  Callum 


Commissioner  George  Filmer 

7?  John  F.Mc  Laughlin 
"     Sam  Mc  Kee 


—RESOLUTION  NO.  TO1— 


-3333- 


WHEREAS,  attorneys  for  plaintiff  have  agreed  to  accept  the 
sum  of  $10,000.00  in  full  settlement  of  all  claims  and  demands 
of  said  Louis  Frymire  against  the  City  and  County  of  San 
Francisco,  and  the  City  Attorney  has  fully  explained  the  hap- 
pening of  said  accicent  to  this  Commission  and  has  recommended 
that  the  sum  of  .,,10,000*00  be  paid  as  a  fair,  just  and  reason- 
able amount  to  be  paid  by  the  City  and  County  of  San  Francisco 
to  Louis  Frymire  for  the  injuries  suffered  by  him  at  said 
time  and  place, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  ana  empowered 
to  fully  compromise  all  the  claims  and  demands  of  said  Louis 
Frymire  against  said  City  and  County  of  San  Francisco  for  the 
sum  of  #10,000.00  and  the  Controller  is  hereby  requested  and 
authorized  to  draw  his  warrant  in  said  sum  in  payment  therefor. 

President  Byington  stated: 

?,I  cannot,  conscientiously,  vote  to 
pay  #10,000.00  from  the  Treasury  of  the  City  of  San  Francisco 
for  an  injury  to  a  child  some  two  years  of  age,  caused  solely 
by  his  own  recklessness  and  the  culpability  of  parents, 
allowing  the  child  to  use  the  public  street  as  a  playground 
and  when  there,  clearly,  was  no  negligence  on  the  part  of  any 
employee  of  the  City.    The  duty,  unquestionably,  devolves 
upon  the  City  Attorneys  office  to  defend  suits  for  damages 
when  the  City  is  in  no~way  responsible  for  alleged  injuries. 
The  evidence  in  this  case  clearly  shows  that  a  child  playing 
upon  the  sidewalk,  and  in  the  middle  of  a  block,  ran  between 
two  automobiles  parked  at  the  curb,  and  ran  directly  in  front 
of  an  approaching  street  car.    The  car  was  being  operated  in 
a  careful  manner  and  at  a  low  rate  of  speed  and  the  motorman 
had  his  eye  on  the  track  before  him.    When  the  child,  running 
from  between  the  automobiles,  unexpectedly  came  within  view 
of  the  motorman,  he  was  within  ten  feet  of  the  car.  The 
motorman  instantly  threw  on  both  brakes  of  the  car  and  sounded 
the  gong,  but,  the  witnesses  stated,  the  car  could  not  be 
stopped  without  hitting  the  child.    In  consenting  that  judg- 
ment be  entered  for  plaintiff  in  the  large  amount  of  #10,000.00, 
we  convict  the  employee  of  the  City  of  negligence,  where  there 
was  n<5j|' .neglige nee  on  his  part,  penalize  the  City,  and  reward 
the  recklessness  of  children  and  the  indifference  of  parents,7' 

Commissioner  Mc  Kee  stated:  :,I  take  into  consideration  the 
fact  that  the  child  was  22  months  old,  with  a  leg  cut  off  due 
to  this  accident.  I  do  not  feel  that  the  child  was  endowed 
with  full  mental  faculties.  I  considered  the  fact  that  the 
law  will  not  penalize  the  child  for  the  carelessness  of  the 
parents,  and  also  am  mindful  of  sympathetic  juries.    At  this 


-3334- 


K  3 


719 


time, I  thought  it  was  advisable  to  settle  for  ^10, 000.00 
rather  than  run  the  risk  of  losing  the  case  ana  have  the  City 
and  County  of  San  Francisco  obligate  itself  to  pay  a  judgment 
in  excess  of  325,000.00." 


•HEREUPON  THE  MEETING  ADJOURNED 


Asst.  Secretary 


I*  1. 
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MINUTES 


FUBLIC  UTILITIES  COMMISSION 


SPECIAL  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY 
11,  I942  at  10:00  A.  M. 


Present;    Commissioners  Lewis  F.  Byington,  George  Filmer, 

John  H.Mc  Callum,  John  P.Mc  Laughlln  and  Sam  McKee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  the  budget  for  the  fiscal  year  1942-1943, 
as  approved  for  the  Municipal  Railway  by  the  Public  Utilities 
Commission  by  Resolution  No.  4859,  adopted  February  9,  1942, 
on  the  recommendation  of  the  Manager  of  Utilities,  be  and  the 
same  is  hereby  amended  by  increasing  said  budget  by  the  sum 
of  $170,000.00,  to  provide  for  increasing  the  pay  rates  for 
platform  men  to  a  maximum  of  $7,00  per  day  and  for  bus 
operators  to  a  maximum  of  fJ.Go  per  day. 


--RESOLUTION  NO.  50^2-- 


THEREUPON  THE  MEETING  ADJOURNED . 


-3336- 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 


324th  REGULAR  MEETING-  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  11, 
1942  at  5:00  P.  M. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 

John  H,  Mc  Callum,  John  P.  Mc  Laughlin,  Sam  Mc  Kee 

President    Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  323rd  regular  meeting  of  the 
Commission  held  May  4,  1942  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  'tO7).?— 

WHEREAS,  the  City  has  sold  approximately  89  acres  of  the 
land  included  in  a  lease  between  the  City  ana  Frank  Macedo 
covering  1325  acres,  more  or  less,  in  Santa  Clara  County: 

THEREFORE,  3E  IT  RESOLVED,  That  the  acreage  in  that 
certain  3-year  lease  between  the  City  and  Frank  Macedo  dated 
November  1,  1940,  approved  by  Resolution  No.  3S2^  of  this 
Commission  adopted  on  July  22,  1940,  be  and  Is  hereby  reduced 
from  1325  acres,  more  or  less,  to  1234  acres,  more  or  less; 
and, 

BE  IT  FURTHER  RESOLVED,  That  the  rentals  due  under  said 
lease  for  the  balance  of  said  3-year  term  be  and  are  hereby 
reduced  on  an  average  per  acre  basis,  as  from  May  1,  1942* 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  no. 

RESOLVED,  That  this  Commission  approves  and  hereby 


authorizes  the  Director  of  Property  to  execute  a  lease  to 
George  Salas,  of  Lot  13  of  the  Vallejo's  Mill  Tract,  on  a 
month  to  month  basis,  beginning  my  1,"1942,  at  a  rental  of 
$32.5°  Per  annum,  said  property  being  under  the  jurisdiction 
of  the  San  Francisco  Water  Department. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  SD^t>- 

RESOLVED*  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  enact  necessary  ordinance, 
authorizing  the  Director  of  Property  to  arrange  for  leasing 
to  the  highest  responsible  bidder,  at  the  highest  monthly  ren- 
tal, that  parcel  of  land  unaer  the  control  of  the  San  Fran- 
cisco Water  Department,  containing  l.oS  acres,  more  or  less, 
being  a  portion  of  Parcel  No.  30,  San  Mateo  County;  said 
lease  shall  be  subject  to  such  reservations  and  conditions  as 
may  be  deemed  necessary  or  desirable  by  the  Director  of  Property 
and  the  City  Attorney. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO. 

RESOLVSD,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department  Re- 
quest for  Departmental  Intra  Fund  Transfer,  in  amount  3150.OO 
from  Appropriation  No*  l66-200-00-Contractual  Services,  to 
credit  of  Appropriation  No.  l66-3l5~00-Other  Insurance,  to 
provide  funds  for  Public  L  lability  Insurance  in  connection 
with  use  of  boats,  etc.,  at  Lake  Merced. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  *®Y1~ 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  3  in  amount  ^15,986.23,  in  favor  of 
M.  J.  Lynch,  under  SFWD  Contract  No.  314-Construction  of  the 
Baden  Pumping  Station  in  San  Mateo  County. 

On  motion  of  Commissioner  Ma  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  50^8— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  J>1I9 
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for  the  Laying  of  8t?  Cast  Iron  Main  in  Bridgeview,  Newhall 
Street  to  the  north  line  of  Silver  Terrace,  contractor,  San 
Francisco  Water  Department,  should  in  accordance  with  the  time 
limit  set  forth  in  said  contract  be  completed  on  or  before 
October  11,  194I;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delays  by 
reason  of  the  fact  that  the  streets  were  not  brought  to  grade 
and  also  due  to  weather  conditions;  and, 

WHEREAS,  said  San  Francisco  Water  Department  prosecuted 
the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  two  hundred  and  two  (202)  days  for 
the  completion  of  said  San  Francisco  Water  Department  Contract 
No,  Jll  and  liquidated  damages  for  the  resulting  days  of  delay 
are  hereby  waived. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  50^)9— 

RES0LVEDf  That  this  Commission  approves  Recommendation 
for  Contract  Payment  in  amount  $605.20  and  Recommendation  for 
Contract  Payment  in  amount  $227*63,  in  favor  of  Pacific 
Pavements  Co.  Ltd.,  under  SFWD  Contract  No.  299-Repaving  of 
all  street  or  sidewalk  openings  where  the  paving  has  been  re- 
moved by  the  Water  Department. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5040— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  Municipal  Railway 
Request  for  Intra  Fund  Transfer,  in  amount  $2,000.00,  from 
Appropriation  No.  165-900-02-Services  of  Department  of  Public 
Works,  to  credit  of  Appropriation  No.  165-500-OO-Additions 
and  Betterments  to  provioe  funds  for  construction  of  storeroom 
facilities  in  the  Geary  Street  Carhouse. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5041— 

RESOLVED,  That  the  first  paragraph  of  Section  4  of  the 
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Rules  and  Regulations  Governing  the  Use  of  the  Waters  of  Lake 
Merced  for  Fishing  and  Boating  be  and  the  same  is  hereby 
amended  to  read  as  follows: 

"4*  BOATING:  Pri  vately  owned  boats,  not  to  exceed  twenty 
in  number,  may  be  permitted  upon  the  lake  under  special 
arrangement  with  any  concessionaire  subject  to  approval 
by  the  Public  Utilities  Commission/' 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  SQ42-- 

WHEREAS,  San  Francisco  Airport  Contract  No.  57»  for  con~ 
struct ing  Air  Line  Terminal  Buildings  and  Appurtenances  at 
San  Francisco  Airport,  Barrett  and  Kilp,  contractor,  should  have 
been  completed  as  follows:-The  Administration  Building  on 
August  7»  1941»  an(i  "the  entire  work  covered  by  the  contract  on 
February  13,  1942,  in  accordance  with  the  time  limit  fixed 
in  the  contract: 

AND  WHEREAS,  unavoidable  delays  in  the  prosecution  of  this 
contract  having  resulted  from  delays  in  delivery  of  materials 
on  account  of  priorities,  from  the  war  emergency  causing  a 
critical  labor  condition,  and  from  changes  in  plans  due  to  the 
necessity  of  substituting  materials  because  of  governmental 
restrictions  in  the  use  of  certain  materials,  the  contractor 
was  unable  to  complete  the  Administration  Building  August 
7,  1S41  anci  "the  entire  work  covered  by  the  contract  February 
13,  1942;  and, 

WHEREAS,  the  contractor  has  diligently  prosecuted  the 
work,  but  due  to  these  causes  which  have  been  beyond  his  con- 
trol, was  unable  to  complete  the  work  within  the  contract  time; 
and  the  Administration  Building  was  actually  completed 
October  25,  1941>  and  all  work  covered  by  the  contract  May  8, 
1942; 

NOW,  THEREFORE,  3E  IT  RESOLVED,  That  this  Commission  ex- 
tend for  a  period  of  79  calendar  days  the  time  for  completion 
of  the  Administration  Building,  and  for  a  period  of  84  calendar 
days  the  time  for  completion  of  the  entire  contract  for  con- 
structing Air  Line  Terminal  Buildings  and  Appurtenances  at 
San  Francisco  Airport;  and  liquidated  damages  for  such  delay 
are  waived. 
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On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Call  urn,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  504 V- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Orders 
for  Extra  Work  and  Credit  Order,  under  Airport  Contract  No.  57- 
Construction  of  Air  Line  Terminal  Buildings  and  Appurtenances 
at  San  Francisco  Airport,  contractor,  Barrett  &  Hilp: 

No.  IO45-OEW  in  amount  $287.21,  covering-assembling  Lamson 
Tube  Control  Units,  additional  control  wiring  to  control  the 
Lamson  Tube  System  in  Administration  Building,  alterations  to 
the  lighting  fixtures  installed  on  second  floor  of  Administra- 
tion Building,  installing  in  working  order  5-110  Volt  Outlets 
adjacent  to  three  machines  in  the  Machine  Shop  and  relocating 
the  generator  in  the  boiler  room. 

No,  IO47-OEW  in  amount  $561.00  for  the  glass  and  glazing  of  the 
Hangar  Doors  in  the  Hangar  Building, 

No.  853  Credit  Order  In  amount  $201*86,  covering;  omitting  4 
screened  cornice  drains;  for  the  substitution  of  white  Accous- 
tone  in  lieu  of  mill  painted  Accoustone;  omission  of  stainless 
steel  fascia  on  the  Administration  Building  Lobby  light  fixture; 
for  the  substitution  of  the  Aluminum  Security  Nosing  in  lieu 
of  safety  treads  nosing  specified. 

On  motion  of  Commissioner  Mc  Call urn,    seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^044— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  w ith  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  and  Pinal  Payment 
in  amount  $79,154.04  (reserving  the  sum  of  $5,000.00,  pending 
completion  of  some  miscellaneous  work  to  be  performed  upon 
delivery  of  materials)  payable  to  Barrett  &  Hilp,  under  Airport 
Contract  No.  57-Gons"tr>uc"ti°n  °£  Air  Line  Terminal  Builaings  and 
Appurtenances  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 
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--RESOLUTION  NO.  504*5— 


RESOLVED,  That  the  budget  lor  the  fiscal  year  1942-1943 
as  approved  for  the  Municipal  Railway  "by  the  Public  Utilities 
Commission  by  Resolution  No.  4859,  adopted  February  9,  1942,  on 
the  recommendation  of  the  Manager  of  Utilities,  be  and  the  same 
is  hereby  amended  by  increasing  said  budget  by  the  sum  of 
$5,000*00,  to  provide  for  increasing  the  pay  rates  of  Junior 
Inspectors  of  said  Municipal  Railway  to  a  maximum  of  $200*00 
per  month. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5046-- 

WHEREAS,  Gerard  Guddee,  alleges  that  on  the  26th  day  of 
December,  1940,  while  riding  in  an  automobile,  as  a  guest, 
owned  and  operated  at  the  time  by  Fred  Rourke,  that  said  auto- 
mobile came  into  collision  with  an  eastbound  municipal  railway 
street  car  at  the  intersection  of  26th  Avenue  and  Geary 
Boulevard;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  said 
Gerard  Guddee  alleges  that  he  suffered  a  concussion  of  the  brain, 
a  laceration  and  bruises  of  the  left  leg,  shock  and  injury  to 
his  nervous  system;  and, 

WHEREAS'  suit  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  52, 000. 00;  and, 

WHEREAS,  on  April  2,  1942,  a  verdict  against  the  City  and 
County  of  San  Francisco  was  rendered  by  a  jury  sitting  before 
the  Honorable  Judge  Feter  Mull  ins,  Judge  of  the  Municipal 
Court  sitting  in  Department  6  of  said  Court,  in  the  sum  of  Five 
Hundred  (.$500.00)  Dollars  and  costs  in  the  sum  of  $122.85; 
and, 

WHEREAS,  a  motion  for  a  new  trial  was  rrade  and  the  same 
was  argued  on  my  3,  1942  and  after  submission  said  motion  was 
denied;  and, 

WHEREAS,  the  City  Attorney  does  not  believe  that  an  appeal 
from  said  judgment  is  advisable  and  so  advises  this  Commission: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  secure  an  abstract  of  judgment  and  a  full  satisfaction  of 
the  payment  of  said  judgment  from  the  said  Gerard  Guddee  in 
the  sum  of  Five  Hundred  Dollars  principal  and  One  Hundred  Twen- 
ty Two  and  85/IOO  Dollars  costs;  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  the  total  sum 
of  $622.85  in  payment  thereof. 
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On  motion  of  Commissioner  McKee,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  5047" 


WHEREAS,  it  is  alleged  that  while  Pearl  Daniels  on  the 
13th  day  of  February,  1942*  was  standing  in  the  doorway  of  a 
Municipal  Railway  street  car  at  the  ferry  loop,  and  as  the 
said  car  went  around  the  curve  the  door  of  said  car  swung  to  a 
closed  position, injuring  her  right  hand;  and 

WHEREAS,  by  reason  of  the  happening  of  said  accident  said 
Pearl  Daniels  alleges  that  she  received  a  fracture  of  the  first 
phalanx  of  the  fourth  finger  of  the  right  hand;  and 

WHEREAS,  claim  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  $5,000.00;  and, 

WHEREAS    Thomas  B.  Johnson, Claims  Adjuster  of  the  Munici- 
pal Railway, fras  agreed  u  pon  a  settlement,  subject  to  the 
approval  of  this  commission,  of  all  claims  for  damages  held  by 
said  Pearl  Daniels,  said  settlement  being  in  the  sum  of  five 
hundred  fifty  eight  and  90/IOO  ($558.90)  dollars,  ana  the  City 
Attorney  advises  this  commission  that,  under  all  the  circum- 
stances of  this  case,  in  his  opinion  said  sum  of  $55^-9°  ls  a 
reasonable  sum  to  be  paid  in  this  case: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  and 
directed  to  fully  compromise  and  settle  all  claims  for  damages 
held  by  said  Pearl  Daniels  against  the  City  and  County  of  San 
Francisco  for  said  sum  of  $558*90  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5048-- 

WHEREAS,  E.  G.  Cahill,  as  mnager  of  Utilities  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway  have  ap- 
proved the  settlement  of  the  claim  of  Charlotte  Sinclair 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
one  hundred  dollars  ($100.00) 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved « 


THEREUPON  THE  MEETING  ADJOURNED 
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M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


325th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  l8, 
1942  at  5:00  P.  M. 


Present:    Commissioners  George  Filmer,  John  H.  Mc  Callum, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

Vice  President  George  Filmer  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  Special  Meeting  of  the  Commission 
held  May  11,  1942  and  the  minutes  of  the  324th  Regular  Meet- 
ing of  the  Commission  Held  May  11,  1942  were  approved. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  5049-- 

WHERSAS'  the  Federal  Government  has  now  completed  the 
evacuation  of  the  American-born  Japanese  tenants  from  the 
Belmont  Reservoir  Tract  In  San  Mateo  County:  and 

WHEREAS ,  rentals  have  "been  paid  in  full  to  June  30, 
by  these  tenants: 

THEREFORE,  BE  IT  RESOLVED,  That  those  certain  leases  be- 
tween the  City  and  the  following  American-born  Japanese 
tenants,  namely: 

Chiyogi  Nagatoshi-3  year  lease  dated  January  1,  194°  approved 

by  Resolution  No,  3597,  adopted  on  January 
8,  1940,  covering  12  acres,  more  or  less, 
of  the  Belmont  Reservoir  tract,  at  an 
annual  rental  of  525. 00  per  acre,  and 

Masazo  Nakamura     3  year  lease  dated  January  1,  194°»  aP~ 

proved  by  Resolution  No,  3597, adopted  on 
January  8,  1940,  covering  9  acres,  more  or 
less,  of  the  Belmont  Reservoir  Tract,  at 
an  annual  rental  of  ^5- 00  Per  acre 
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be  and  are  hereby  canceled  and  terminated  as  of  rfey  15,  1942. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5050— 

RSSOLVED,  That  this  Commission  approves  and  authorizes 
execution  of  Water  Department  agricultural  leases  as  follows: 

NOEL  D.  PENNINGTON  of  San  Carlos,  covering  2  acres,  more  or 

less,  being  a  portion  of  Parcel  No.  37~ 
Belmont  Reservoir  Tract,  San  Mateo  County,  for  period  of  two 
years  and  seven  months,  beginning  June  1,  1942,  at  a  rate  of 
$35*00  per  acre  per  annum. 

MEADOWLARK  DAIRY  CORPORATION:    Covering  13.5  acres,  more  or 

less,  being  portion  of  Parcel 
No.  70-Alameda  County  Lands,  together  with  one  well  and 
portions  of  the  24-inch  steel  discharge  pipe  line  and  a  por- 
tion of  the  l8??  steel  pipe  line,  for  a  period  of  seven  months 
from  May  1,  l%29  at  a  cash  rental  of  $255.00  payable  on  June 
1,  1942. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5051 — 

WHEREAS,  a  lease  was  entered  into  with  Thomas  Paul  Masini 
covering  9  acres,  more  or  less,  in  Parcel  No,  37-3elmont 
Reservoir  Tract,  San  Mateo  County  Lands,  at  a  rental  of  $25.00 
per  acre  per  year;  and, 

WHEREAS,  the  Belmont  pumping  equipment  has  been  sold 
recently  and  the  said  Masini  is  unable  to  obtain  city  water 
for  irrigating  said  acreage;  and, 

WHEREAS,  the  cost  of  water  elsewhere  obtainable  is  pro- 
hibitive for  irrigating  a  large  area-,  and 

WHEREAS,  the  said  Tasini  has  requested  that  his  lease  on 
said  9  acres  be  canceled  and  terminated;  and, 

WHEREAS,  the  said  Masini  has  further  requested  that  a 
new  lease  be  entered  into  covering  3  acres,  more  or  less,  at 
the  increased  rate  of  $35-°°  Per  acre  per  year: 

THEREFORE,  BE  IT  RESOLVED,  That  that  certain  lease  be- 
tween the  City  ana  Thomas  Paul  Masini,  dated  May  1,  1942» 
covering  9  acres,  more  or  less,  of  the  Belmont  Reservoir  Tract, 
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in  San  mteo  County,  at  a  rental  of  $25.00  per  acre  per  year, 
which  lease  was  approved  "by  this  Commission  by  Resolution  No. 
4985,  adopted  on  April  20,  1942,  be  and  is  hereby  canceled  and 
terminated  as  of  my  1,  1942:  and 

BE  IT  FURTHER  RESOLVED,  That  a  new  lease  between  the  City  and 
Thomas  Paul  Masini,  covering  3  acres,  more  or  less,  of  the 
said  Belmont  Reservoir  Tract,  for  a  term  of  two  years  and  8 
months  from  May  1,  1942,  at  the  rate  of  £55.00  per  acre  per 
year,  be  and  is  hereby  approved  and  its  execution  authorized. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin.the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5052— 

WHEREAS,  the  General  Manager  anc  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
and  property  under  control  of  the  San  Francisco  Water  De- 
partment as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
hereby  approve  the  terms  and  conditions  of  the  said  revocable 
permit  and  authorizes  the  execution  of  the  same  as  follows: 

To  Mrs.  W.  A.  Waters-2680  Marlborough  Avenue-Redwood  City 
California 

Permit  to  occupy  a  portion  of  the  Hetch  Hetchy  Bay  Crossing 
Pipe  Line  Right  of  way,  consisting  of  portions  of  Lots  5,  6 
and  7  °f  Block  65,  Dumbarton  Oaks  Subdivision  No.  1,  near 
Redwood  City,  San  Mateo  County,  for  the  purpose  of  fencing 
and  maintaining  a  garden  thereon. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  SOSV- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Manicipal  Railway 
Request  for  Allocation  of  Funds  No.  391  in  amount  $1,600.00, 
under  Appropriation  No.  65-925-118,  and  Order  for  Work  No.  393 
in  amount  $1,600.00,  in  favor  of  Market  Street  Railway  Com- 
pany, providing  for  Replacement  Job  No.  1465-Replacement  of 
present  track  connection  at  outer  ferry  loop  by  track  con- 
nection from  middle  loop  and  removing  rails  in  outer  loop, 
leaving  ties  in  place,  and  repaiving. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  *)Q%— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway  Re- 
quest for  Allocation  of  Funds  No.  392  in  amount  $1,349.00  and 
Departmental  Work  Order  No.  1066  in  amount  $1,129.00,  providing 
under  Appropriation  No.  65-925-II9,  the  work  of  Replacement 
Job    No,  1466-Removal  of  double  track  crossing  of  Sacramento 
Street  Cable  Railway  over  Van  Ness  Avenue  tracks  and  substi- 
tution of  rails  in  Van  Ness  Avenue  tracks  where  crossing  will 
be  removed* 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5055— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Payment  in  amount  $500.00,  payable  to  Joseph  C.  Sharp, 
Attorney,  for  Retainer  for  services  in  connection  with  pre- 
paring the  necessary  record  on  appeal  to  the  United  States 
Circuit  Court  of  Appeals  in  the  case  of  Transbay  Construction 
Company  v.  City  and  County  of  San  Francisco, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5056— 

WHEREAS,  on  May  11,  1942,  the  Board  of  Supervisors  gave 
final  passage  to,  and  the  Mayor  signed,  Bill  No.  1699  "An 
ordinance  fixing  a  schedule  of  compensations  to  be  paid  em- 
ployees of  the  City  and  County  of  San  Francisco  in  certain 
specified  classifications  which  are  subject  to  the  provisions 
of  Section  151  of  the  Charter  and  providing  that  said  schedule 
shall  become  effective  July  1,  1942";  and, 

WHEREAS,  the  said  ordinance  sets  forth  the  schedules 
of  compensation  for  the  various  classifications  of  employ- 
ment, including  provision  for  seniority  increments  based  on 
years  of  service,  and  provides  that  for  the  fiscal  year  1942" 
1943»  ??No  employee  shall  receive  less  than  two-thirds  of  the 
increment  above  his  present  salary,  computed  to  the  nearest 
dollar,  to  which  he  is  entitled  on  the  basis  of  seniority  of 
service";  and, 

WHEREAS,  in  order  to  comply  with  the  provisions  of  said 
ordinance,  it  is  necessary  to  recommend  certain  salary  in- 
creases in  addition,  to  those  previously  approved  by  this 
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Commission  in  the  1942-I943  budget  estimates  ana  also  in  the 
revis@d  schedule  of  salary  changes  approved  by  Resolution  No. 
4993-adopted  April  20,  1942: 

THEREFORE,  BE  IT  RESOLVED >  That  the  ''Amendment  to  Comply 
with  Salary  Standardization  Ordinance59,  submitted  to  this 
Commission  be  and  the  same  is  hereby  approved  for  inclusion 
in  the  said  1942-1943  budget  estimates. 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  ms  adopted  unanimously: 

— RESOLUTION  NO.  5057— 

WHEREAS,  Mary  H.  Travis,  filed  suit  in  the  Municipal  Court 
of  the  City  and  County  of  San  Francisco,  against  said  City 
and  County  of  San  Francisco,  on  November  25,  1941,  in  the 
amount  of  $1850.00  for  damages  alleged  to  have  arisen  out  of 
an  accident  which  occurred  on  a  Municipal  Railway  streetcar 
on  September  17,  1941,  on  Market  Street,  near  7th  Street  in 
said  City  and  County  of  San  Francisco;  and, 

WHEREAS,  it  was  alleged  by  mry  H.  Travis  that  said 
streetcar  started  from  a  stopped  position  as  she  was  about  to 
descend  to  the  street,  thus  throwing  her  to  the  street,  and  it 
is  alleged  because  of  this  she  sustained  the  following  in- 
juries: Severe  sprain  and  dislocation  of  the  right  ankle, 
severe  bruises,  severe  sprain  of  the  right  knee,  sprain  and 
bruises  of  the  right  shoulder,  possible  cerebral  concussion, 
severe  shock  to  the  nervous  system  and  injuries  to  the  left 
knee  and  left  leg;  and, 

WHEREAS,  said  case  came  on  regularly  for  trial  on  April 
2,  1942,  and  as  a  result  of  said  trial,  judgment  was  entered 
in  favor  of  plaintiff  in  the  amount  of  £1,000. 00;  and, 

WHEREAS,  in  addition  to  said  judgment  a  memorandum  of 
costs  and  disbursements  in  saic  case  has  been  served  upon  the 
office  of  the  City  Attorney  in  the  amount  of  Thirty  nine  and 
40/100  (339.40)  Dollars; 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  by  this  Commission  that 
the  said  City  Attorney  be  and  he  is  hereby  authorized  and 
directed  to  settle  said  case  and  pay  said  juagment  and  costs 
and  disbursements,  for  the  total  sum  of  Ten  Hundred  Thirty 
Nine  and  40/IOO  (.$1035.40)  Dollars,  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 
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On  motion  or  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


WHEREAS, Frank  Riordan,  also  known  as  Frank  Reardon,  alleges 
that  on  the  21st  day  of  March,  1941,  as  he  was  attempting  to 
board  a  westbound  Municipal  Railway  street  car  at  the  inter- 
section of  Geary  Street  and  Larkin  Street,  said  street  car  was 
started  with  a  jerk;  and, 

WHEREAS,  it  is  alleged  that  by  reason  of  the  happening  of 
said  accident,  said  Frank  Riordan  sustained  a  fracture  of  the 
shoulder  together  with  bruises  and  contusions  on  and  about 
the  body;  and, 

WHEREAS,  suit  was  filed  against  the  City  and  County  of  San 
Francisco  in  the  sum  of  $l800.00;  and, 

WHEREAS,  on  the  26th  day  of  September,  1941,  a  verdict 
against  said  City  and  County  of  San  Francisco  was  rendered  by  a 
jury  sitting  in  Department  No. 4  of  the  Municipal  Court,  the 
Honorable  Judge  Frank  Dunne,  presiding,  in  the  sum  of  #1000.00 
and  costs  in  the  sum  of  $69.50;  and, 

WHEREAS,  on  the  18th  day  of  January,  1942,  a  new  trial  was 
granted  defendant  City  and  County  of  San  Francisco;  and, 

WHEREAS,  plaintiff  thereupon  took  an  appeal  in  the  Appel- 
late Department  of  the  Superior  Court  and  the  motion  of  the 
trial  judge  granting  a  new  trial  was  reversed;  and, 

WHEREAS,  the  judgment  has  now  become  final  and  no  further 
steps  may  be  taken: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and  directed 
to  secure  an  abstract  of  judgment  and  a  full  satisfaction  of 
the  payment  of  said  judgment  from  said  Frank  Riordan  in  the 
sum  of  $1000.00  principal,  $69.50  costs  of  trial,  $a8.10  costs 
of  appeal,  and  accrued  interest  in  the  sum  of  $28.50,  and  the 
Controller  is  authorized  and  requested  to  draw  his  warrant  in 
the  total  sum  of  $1,146.16  in  payment  thereof. 


THEREUPON  THE  MEETING  ADJOURNED. 


—RESOLUTION  NO.  5058— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


326th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  25, 
1942  at  5:00  P.  M. 


Present:    Commissioners  Lewis  p.  Byingtoa,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  325th  regular  meeting  of  the  Com- 
mission held  May  18,  1942,  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5059— 

RESOLVED.  That  this  Commission  approves  and  hereby  re- 
quests the  Controllers  certification  of  the  following 
Municipal  Railway  Orders  for  Work  and  Service  Order,  in  favor 
of  the  Market  Street  Railway  Company,  for  services  to  be  ren- 
dered during  the  month  of  June,  1942: 

Order  for  Work  No.  394  in  amount  $500,00,  for  labor  and 
material  in  connection  with  track  and  overhead  repairs  on 
Market  Street  and  various  other  locations  and  intersections 
and  at  Ferry  and  Bridge  Loops. 

Order  for  Work  No.  395  in  amount  $146.00,  proportion  of  ex- 
pense in  connection  with  operation  of  cars  at  Ferry  Terminal 
and  for  curve  oiling  at  Bridge  and  Ferry  Loops. 

Service  Order  No„  866  in  amount  $3,631.20,  power  to  be  fur- 
nished and  for  operation  of  cars  over  tracks  of  the  Market 
Street  Railway  Company. 
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On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5060~ 

RSSOLVSD,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department 
Request  for  Departmental  Intra  Fund  Transfer,  in  amount 
$10,247.00,  surpluses  in  Water  Operating  Surplus,  Water  Opera- 
ting Fund,  Maintenance-Transmission  and  Distribution,  to  the 
credit  of  Appropriation  No.  166-400-OO-Equipment,  to  provide 
for  purchase  of  necessary  automotive  equipment. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  506l~ 

RESOLVED*  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Su  pply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Departmental  Intra  Fund  Transfer,  in  amount  $407.97,  from 
Appropriation  No.  168-llO-Ol-Permanent  Salaries,  to  credit 
of  Appropriation  No.  l68-120-01-Temporary  Salaries,  to  provide 
for  deficiency  in  latter  appropriation. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  S062-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests certification  of  Water  Department  Request  for  Depart- 
mental Intra  Fund  Transfer  in  amount  $5.10,  from  Appropria- 
tion No.  l66-200-00-Contractual  Services,  to  credit  of  Appro- 
priation No.  133-237-66,  to  provioe  funds  to  cover  shortage 
in  appropriation  for  scavenger  service  due  to  increase  of  rates 
as  of  January,  1942. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  506V- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Request  for  Departmental  Intra  Fund  Transfer,  in  amount  $19.80 
from  Appropriation  No.  l65-200-00-Municipal  Railway  Contractual 
Services,  to  credit  of  Appropriation  No.  133-237""^>5""l:>urchaser 
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of  Supplies-Scavenger  Services,  to  provice  funds  due  to  in- 
crease in  rates  for  scavenger  services. 

On  motion  of  Commissioner  McKee,  seconded  by  Commissioner 
Fllmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  S36d~ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Departmental  Intra  Fund  Transfer,  in  amount  $3,000.00,  from 
surpluses  in  permanent  and  temporary  salaries,  to  credit  of 
Appropriation  No.  163-231-64-Heat,  Light  ana  Power,  to  pro- 
vide for  payment  of  power  bills  for  balance  of  fiscal  year. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  SO 65 — 


RESOLVED t  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 


r,Whereas,  by  deeds  recorded,  on  the  following  dates,  the  City 
and  County  of  San  Francisco,  a  municipal  corporation,  acquired 
three  parcels  of  land  in  Assessor's  Block  2643-A,  San  Fran- 
cisco, required  for  a  proposed  reservoir  for  the  San  Fran- 
cisco Water  Department,  which  deeds  were  accepted  by  Resolu- 
tion No.  2219,  Series  of  1939,  adoptee  by  this  Board  on 
November  3»  3-941 »  and  approved  by  the  Mayor  on  November  5» 
1941 :  Part  of 

Grantor  Lot  Deed  Recorded 

Estate  of  Emma  L.Merritt,Dec !d  2  Dec.  23,  1941 

Estate  of  Alfred  B.  Grosse,Dec'd        3  Dec.  27,  1941 

Francis  Burke  4  Dec.  23,  1941 

WHEREAS,  the  above  named  Grantors  have  paid  both  installments 
of  the  1941-1942  taxes  on  said  Lots  2-3  and  4,  subject  to 
proration  as  of  the  date  of  recording  said  deeds: 

NOW,  THEREFORE,  3E  IT  RESOLVED,  in  accordance  with  the  rec- 
ommendation of  the  Director  of  Property  and  the  Public 
Utilities  Commission  that  the  following  sums  be  paid  to  the 
respective  Grantors  from  Appropriation  No,  90-600-66,  as  the 
City's  prorata  share  of  such  taxes  based  on  the  areas  of  the 
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parcels  of  land  acquired  by  the  City  and  the  dates  of  record- 
ing the  deeds: 

Grantor:  Amount 
Estate  of  Emma  L.  Merrit,  Dec'd  52.57 
Estate  of  Alfred  G.  Grosse,  Dec'd  196*50 
Francis  Burke  "  13.42" 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  5066— 

RESOLVED*  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Bureau  of  Light, 
Heat  and  Power  Request  for  Intra  Fund  Transfer,  in  amount 
$3,500.00,  from  Appropriation  No.  163-231-63-l-Llghting  Public 
Streets,  to  credit  of  Appropriation  No.  163-300-OO,  to 
provide  funds  for  the  purchase  of  replacement  parta  for  street 
lighting  equipment. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5067— 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  San 
Francisco  Airport  has  recorrmended  the  granting  of  revocable 
permits  for  use  and  occupancy  of  land  and  property  under  the 
control  of  said  San  Francisco  Airport  as  hereinafter  set 
forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
hereby  approve  the  terms  ana  conditions  of  the  said  revocable 
permits  and  authorizes  execution  of  same  as  follows: 

TO: :  UNITED  AIR  LINES  TRANSPORT  CORPORATION 

Permit  to  construct*  operate  and  maintain  a  pneumatic  tube 
system  between  the  Air  Line  Terminal  Administration  Building 
occupied  by  the  permittee  and  the  passenger  loading  area 
office  east  of  the  Airport  Administration  B  uilding  and  a 
power  line  with  necessary  appurtenances,  from  Hangar  No.  1 
to  the  loading  area  office. 

Permit  to  construct  and  maintain  a  wharf  and  other  mooring 
facilities  in  the  seaplane  harbor  and  a  pipe  line  of  six 
inches  nominal  diameter  from  the  leased  land  to  and  on  said 
wharf  with  necessary  appurtenances. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5068— 

WHEREAS,  under  the  provisions  of  Section  151  of  the 
Charter,  the  Civil  Service  Commission  has  recommended  to  the 
Board  of  Supervisors  an  ordinance  fixing  a  schedule  of  pay 
rates  for  basic  crafts  in  the  employ  of  the  City  and  County 
of  San  Francisco  and  providing  that  said  schedule  shall  be- 
come effective  July  1,  l%2;  and, 

WHEREAS,  in  order  to  comply  with  the  provisions  of  said 
ordinance,  it  is  necessary  to  recommend  certain  pay  raises 
and  increases  in  the  estimated  requirements  for  corresponding 
budget  items  in  which  salaries  and  wages  are  included,  in 
addition  to  those  changes  previously  approved  by  this  Com- 
mission in  the  1942-1943  budget  estimates: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  amendment  to  comply 
with  pay  rates  adopted  for  basic  crafts  submitted  to  this 
Commission  be  and  the  same  is  hereby  approved  for  inclusion 
in  the  1942-1943  budget  estimates. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5069— 

RESOLVED ,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  a  lease  with  the  united  States  of 
America,  covering  approximately  1985  square  feet  in  the  new 
Administration  Building,  San  Francisco  Airport,  effective 
April  1,  1942  and  ending  with  June  30,  1942,  with  right  of 
renewal  from  year  to  year,  at  a  rental  of  $1.00  per  annum; 
lessor  to  furnish  to  the  Government  during  occupancy  of 
premises,  heat,  water,  toilet  facilities,  janitor  service, 
but  shall  not  furnish  electric  power  and  light. 

BE  IT  FURTHER  RESOLVED^  That  Resolution  No.  4217  adopted 
February  3,  1941  be  and  the* same  is  hereby  rescinded. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5070— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  a  lease  with  the  United  States  of 
America,  covering  approximtely  979  sQuare  f>eG't  of  space 
in  the  Administration  Building,  San  Francisco  Airport,  effect- 
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ive  April  1,  1942  and  ending  with  June  30,  1942,  with  right  of 
renewal  from  year  to  year,  at  a  rental  of  31.00  per  annum; 
lessor  to  furnish  heat,  water,  toilet  facilities,  janitor 
servicetbut  shall  not  furnish  electric  power  and  light* 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  4232  adopted 
February  10,  1941  be  anci  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5071— 

RESOLVED,  That  an  agreement  be  entered  into  with  the 
State  of  California  through  the  Department  of  Public  Works 
and  San  Francisco  Bay  Exposition,  extending  the  time  to  JULY 
31,  1942'  within  which  the  latter  is  to  remove  all  connections 
of  the  u  pper  deck  roadway  and  adjacent  supporting  structures, 
the  steel  girder  overhead  and  all  approaching  structures  within 
the  bridge  right  of  way,  and  to  refill  all  cuts,  remove  any 
fills,  renew  original  slopes  within  the  bridge  right  of  way  on 
Treasure  Island  as  provided  for  under  that  certain  contract 
dated  October  15,  1937,  between  the  State  of  California, 
California  Toll  Bridge  Authority  and  San  Francisco  Exposition, 
providing  the  bond,  in  the  amount  of  $15*000.00,  Insuring 
the  faithful  performance  of  the  work  described  remains  in 
full  force  and  effect. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

- -RESOLUTION  NO.  5072- - 

RESOLVED,  That  an  agreement  be  entered  into  with  the  San 
Francisco  Bay  Exposition,  under  the  terms    of  which  that 
certain  agreement  dated  December  7,  1937  •  between  the  City  and 
County  of  San  Francisco  and  San  Francisco  Bay  Exposition,  re- 
lating to  the  demolition  of  builaings,  roadways  and  other 
structures  on  Yerba  Buena  Island,  be  modified  so  that  the 
period  of  completing  the  provisions  of  said  agreement  be  ex- 
tended to  JULY  31,  1942,  with  the  proviso  that  the  existing 
bond  in  the  amount  of  360,000.00  insuring  the  faithful 
performance  of  the  agreement  of  December  7>  1937  13 e  con~ 
tinued  in  force  and  effect. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  507 V- 

RESOLVED,  That  each  utility  under  the  jurisdiction  of 
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the  Public  Utilities  Commission  is  hereby  authorized  to  make 
changes  or  modifications  to  the  properties  under  its  juris- 
diction at  the  request  of  persons,  firms  or  corporations, 
provided  that: 

(1)  The  request  is  in  writing 

(2)  An  estimate  has  been  made  of  the  cost  thereof 

(3)  The  request  and  estimate  of  cost  have  the  signed  approval 
of  the  Manager  of  Utilities. 

(4)  Funds  have  been  deposited  with  the  utility  by  the  re- 
questing person,  firm  or  corporation,  provided,  however, 
that  should  a  request  be  received  from  a  governmental 
agency  or  public  utility,  such  change  or  modification  may 
be  made  under  an  agreement  to  pay,  in  writing,  duly  ap- 
proved by  the  Manager  of  Utilities  and  the  Controller* 

(5)  Such  changes  or  modifications  are  performed  in  accordance 
with  the  provisions  of  the  charter  and  the  contract 
procedure  ordinance. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No,  1986,  adopted  by 
this  Commission  on  my  10,  1937  be  and  the  same  is  hereby 
rescinded. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Fllmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5074— 

RESOLVED,  That  Section  E,  Rule  9  of  Rules  and  Regulations 
Governing  Water  Service  to  Consumers  be  and  the  same  is  here- 
by amended  to  read  as  follows: 

Section  E-Rule  9  -  Moving  fire  h  ydrants*  mains,  etc, 

"Property  owners  or  others  desiring  the  removal 
or  change  in  location  of  fire  hydrants,  water  mains,  services, 
meters,  etc.,  shall  request  of  the  Department  in  writing  the 
estimated  cost  of  the  proposed  work.    Before  the  Department 
can  proceed  with  the  work,  it  will  be  necessary  for  the  ap- 
plicant to  deposit  the  estimated  cost  thereof.    After  the 
installation  or  the  work  to  be  performed  is  completed,  the 
Department  will  render  a  bill  based  on  actual  cost,  including 
labor  and  materials  required,  street  paving,  street  opening 
permits,  overhead  expense,  and  any  other  proper  elements  of 
costs.    Any  difference  between  the  amount  deposited  and  the 
actual  cost  shall  be  adjusted  by  the  Department  or  the 
applicant  as  required.    In  the  case  of  any  work  involving  a 
fire  hydrant,  the  depositor  will  be  required  to  present  a 
permit  in  writing  from  the  Board  of  Fire  Commissioners  of  the 
City  and  County  of  San  Francisco,  authorizing  the  removal  or 
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relocation  of  said  hydrant* 

?tThe  requirement  for  a  deposit  shall  not  apply  to  work  to  be 
performed  for  a  governmental  agency,  or  a  public  utility 
where  the  work  to  be  performed  is  covered  by  a  satisfactory 
written  authorization  from  such  governmental  agency  or  utility 
carrying  agreement    to  pay  for  such  work". 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5075— 

WHEREAS.  the  United  States  Army  Air  Forces  have  re- 
quested the  Civil  Aeronautics  Administration  to  operate  air- 
port control  towers  at  certain  civil  airports,  including  the 
San  Francisco  Municipal  Airport,  because  of  the  preponderance 
of  federal  air  craft  operations  incident  to  the  concentration 
of  national  defense  activities  at  such  places;  and, 

WHEREAS f  the  operation  of  the  San  Francisco  Airport  Con- 
trol Tower  by  the  Civil  Aeronautics  Administration  will 
effect  considerable  economy  and  relieve  the  City  and  County 
of  San  Francisco  from  liability  in  the  operation  of  air 
traffic  in  and  out  of  the  said  Airport;  and, 

WHEREAS,  such  operation  does  not  in  any  way  abrogate  any 
rights  of  the  City  and  County  of  San  Francisco,  or  lessees, 
tenants  or  operators  at  the  Airport  other  than  the  actual 
control  of  air  traffic  until  such  air  traffic  has  landed  on 
the  Airport  or  until  such  air  traffic  is  in  actual  flight 
from  the  Airport;  and, 

WHEREAS,  a  letter  has  been  addressed  to  the  F&yor  from 
Mr.  Charles  I.  Stanton,  Acting  Administrator  of  the  Civil 
Aeronautics  Administration  setting  forth  in  detail  the  terms 
under  which  a  lease  agreement  for  said  operation  is  to  be 
effected  between  the  Public  Utilities  Commission  and  the  said 
Civil  Aeronautics  Administration;  and, 

WHEREAS,  such  terms  have  been  approved  by  the  Manager  of 
Utilities  and  by  the  Manager  and  Chief  Engineer  of  the  San 
Francisco  Airport  Department: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  approves 
and  hereby  authorizes  execution  of  necessary  lease  form 
embodying  the  terms  as  set  forth  by  said  Acting  Administrator 
of  the  Civil  Aeronautics  Administration  providing  for  opera- 
tion of  said  Airport  Control  Tower  by  the  said  Civil 
Aeronautics  Administration. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5076— 

RESOLVED,  That  it  is  for  the  best  interests  of  the  people 
using  street  railways  and  buses  for  transportation,  especially 
during  the  pendency  of  existing  wars,  that  the  Municipal 
Railway  of  the  City  and  County  be  consolidated  with  the  Market 
Street  Railway  so  as  to  afford  better  means  of  transportation: 

BE  IT  FURTHER  RESOLVED  that  the  Board  of  Supervisors  is 
hereby  requested  to  enact  an  ordinance  authorizing  this  Com- 
mission to  enter  into  a  lease  with  the  mrket  Street  Railway 
Company  for  the  purpose  of  acquiring  the  use  of  all  the  opera- 
ting properties  of  the  said  Company,  including,  but>  not  limit- 
ing the  same  to  lands,  rights  of  way,  street  cars,  buses, 
tracks,  trolleys, carbarns,  power  lines,  transmission  lines, 
underground  conduits,  and  all  appurtenances  and  other 
properties  required  in  the  operation  of  the  Market  Street 
Railway  Company  transportation  system  in  the  City  and  County 
of  San  Francisco  and  in  the  County  of  San  Mateo: 

AND  BE  IT  FURTHER  RESOLVED,  That  the  ordinance  to  be 
enacted  by  the  Board  of  Supervisors  shall  recite  that  the 
lease  shall  be  for  a  term  of  not  to  exceed  seven  years,  at 
annual  rentals  to  be  agreed  upon,  which  total  rentals  shall 
not  exceed,  for  the  period  stated,  the  sum  of  $11,535»000» 
which  includes  capital  cost,  taxes,  interest,  insurance  and 
other  necessary  expenses  during  pendency  of  lease,  and  which 
lease  shall  provide  that  the  City  shall  have  the  option  at 
any  time  within  the  term  of  the  lease  to  have  the  rentals  paid 
for  the  use  of  the  properties  apply  as  payment  for  the  pur- 
chase price  of  the  said  transportation  system. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimous  ly: 

—RESOLUTION  NO,  5077— 

WHEREAS,  it  is  alleged  that  while  Anna  Eldred  was 
alighting  from  a  Municipal  Railway  TfCM  line  car  on  the  23rd 
day  of  June,  1941,  at  the  intersection  of  10th  Avenue  and 
California  Street,  that  said  street  car  started  prematurely: 

WHEREAS,  that  by  reason  of  the  happening  of  said  accident, 
it  is  alleged  by  said  Anna  Eldred,  that  she  suffered  a  frac- 
ture of  the  12th  dorsal  vertebrae,  together  with  other  in- 
juries; and, 

WHEREAS,  by  reason  of  the  sustaining  of  said  injuries 
it  is  alleged  by  said  Anna  Eldred  that  she  has  expended  to 
date  the  sum  of  $2300,00  in  doctor  and  hospital  bills;  and, 
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WHEREAS,  claim   was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  $20,000.00:  ana, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway,  has  agreed  upon  a  settlement,  subject  to  the 
approval  of  this  Commission,  of  all  claims  for  damages  held  by 
said  Anna  Eldred,  said  settlement  being  in  the  sum  of  Forty 
Five  Hundred  Dollars  ($4500.00)  and  the  City  Attorney  advises 
this  Commission  that,  under  all  the  circumstances  of  this  case 
in  his  opinion  said  sum  of  $4500,00  is  a  reasonable  sum  to  be 
paid  in  this  case: 

NOW..  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Anna  Eldred  against  the  City  and  County  of  San  Francisco 
for  the  sum  of  $4500,00,  and  the  Controller  is  authorized  and 
requested  to  draw  his  warrant  in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5078— 
WHEREAS,  E*  G.  Cahlll,  as  mnager  of  U  tllitles,  and 
Thomas  B0  Johnson,  Claims  Adjuster  of  the  Municipal  Railway 
have  approved  the  settlement  of  the  claim  of  Kathleen  B«  Maher 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
$195:00: 

THEREFORE,  3S  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


327th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JUNE  1, 
1942  at  5:00  P.  M. 


Present:  Commissioners  Lewis  P.  Byington,  George  Filmer, 
John  H.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  P.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  326th  regular  meeting  of  the 
Commission  held  May  25,  1542  were  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously;: 

—RESOLUTION  NO.  5079— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Credit  Order  No.  854  in  amount  $57»°3»  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
$1,039.52,  payable  to  R.  Flat land,  under  SFWD  Contract  No. 
326- Laying  6- Inch  and  8- Inch  Cast  Iron  Main  in  Sunnydale 
Avenue  between  Hahnana  Schwerin  Streets. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^oSo— 


WHEREAS,  by  reason  of  recent  lighting  storms  which  dam- 
aged certain  electrical  equipment  in  the  Moccasin  bus  yard, 
it  becomes  necessary  in  addition  to  repairing  said  damage,  to 
also  provide  for  the  reconstruction  and  replacement  of  trans- 
formers and  switches;  and, 
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WHEREAS,  It  is  deemed  advisable  in  the  interest  of 
economy  and  efficiency  to  install  certain  transformers  from 
the  dismantled  Seco  Substation  of  the  Coast  Range  Division;and, 

WHEREAS,  the  work  of  installation  of  said  transformers 
must  be  carried  on  at  irregular  hours,  when  certain  circuits 
nay  be  taken  out  of  service  and  in  consonance  with  efficient 
operation  of  the  power  available  from  Early  Intake;  and, 

WHEREAS,  time  will  not  permit  of  preparation  of  necessary 
plans  and  specifications  and  advertising  for  bids  to  accomplish 
saia  work  of  installation  of  transformers  and  switches;  and, 

WHEREAS,  by  reason  of  the  aforementioned  reasons,  the 
work  of  replacement  of  said  transformers  and  switches  is  an 
emergency  in  that  it  must  be  prosecuted  in  a  manner  to  best 
subserve  the  interests  of  the  City  and  County  of  San  Francisco: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  The  Public  Utilities 
Commission  in  consonance  with  the  provisions  of  Ordinance  No. 
9,0871,  Section  10,  hereby  declares  the  existence  of  an  emer- 
gency in  connection  with  the  installation  of  said  transfor- 
mers and  switches  and  does  hereby  determine  that  the  most  ex- 
peditious manner  of  meeting  said  emergency  is  to  direct  the 
Manager  of  Utilities  and  he  is  hereby  directed  to  obtain  the 
necessary  labor,  materials  and  equipment  for  the  purpose  of 
said  replacement  of  transformers  and  switches: 

3E  IT  FURTHER  RESOLVED,  That    the  Controller  is  hereby 
requested  to  approve  Departmental  Work  Order  No.  1 68-1 37  in 
amount  ^17,000.00  and  Request  for  Allocation  of  Funds  No.  168- 
25  in  amount  $8,000.00,  providing  for  replacement  of  transfor- 
mers and  switches  as  hereinabove  outlined . 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  SOSi— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
and  property  under  control  of  the  San  Francisco  Water  Depart- 
ment as  hereinafter  set  forth: 

THEREFORE,  32  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 


-336I- 


and  authorizes  the  execution  of  the  same  as  follows: 

TO  THE  PACIFIC  TELEPHONE  AND  TELEGRAPH  COMPANY 

Permit  to  maintain  certain  existing  poles,  guys  and  anchors  of 
its  telephone  line  extending  from  Pleasanton  to  Sunol  that  en- 
croach on  a  portion  of  Parcel  No.  65  of  Alameda  County  Lands, 
known  as  Sunol  and  San  Antonio  Lands. 

BE  IT  FURTHER  RESOLVED,  That  the  General  Manager  and  Chie'f 
Engineer  of  said  Water  Department  be  authorized  and  directed 
to  accept  and  endorse  a  permit  from  said  Telephone  Company 
permitting  attachment  of  the  Water  Department's  private  tele- 
phone wires  upon  said  telephone  line  extending  from  Pleasanton 
to  Sunol,  said  permit  being  designated  as  Permit  For  Attach- 
ments (Permit  Number  Alameda  K-75)* 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously^ 

—RESOLUTION  NO.  SO82-- 

WHEREAS,  E<  G.  Cahill,  as  Manager  of  Utilities  and  Thomas 
B»  Johnson,  Claims  Adjuster  of  the  Municipal  Railway  have  ap- 
proved the  settlement  of  the  claim  of  Edna  L.  Cormack  against 
the  City  and  County  of  San  Francisco  in  the  sum  of  3150,00: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  ^08  V- 
RESOLVED,  That  information  having  been  received  by  this 
Commission  of  the  death  of  John  K.  Mc  Call urn,  member  of  the 
Public  Utilities  Commission,  a  proper  resolution  of  condolence 
shall  be  prepared  by  its  President  Lewis  F.  '  Byington,  a  copy 
of  which  shall  be  engrossed  and  sent  to  his  family: 

BE  IT  FURTHER  RESOLVED,  That  this  meeting  shall  adjourn 
when  it  does  adjourn  out  of  respect  to  the  memory  of  Mr,  John 
H.  Mc  Galium, 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


Public  Utilities  Commission 


328th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JUNE  8 
1942  at  5:00  P.  M. 


Present:   Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  327th  regular  meeting  of  the 
Commission  held  June  1,  1942  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  June  3,  1942  was  ratified. 

—RESOLUTION  NO.  r;08d~ 

WHEREAS,  the  City  and  County  of  San  Francisco  has  hereto- 
fore granted  to  the  United  States  of  America  certain  real 
property,  easements  and  rights  in  San  Francisco  Airport  lands 
for  the  purposes  of  a  Coast  Guard  air  station,  including  under 
designation  (b)  in  said  grant  the  right  to  use,  in  common  with 
other  parties,  a  road  to  be  constructed  from  Bayshore  Highway 
to  said  real  property  within  a  certain  60-foot  strip  of  land 
of  the  City  and  County,  and  under  designation  (c)  an  easement 
for  telephone  lines  ana  gas  mains  to  be  constructed  within 
said  60- foot  strip  of  land;  and, 

WHEREAS,  due  to  circumstances  which  have  arisen  since 
said  grant  was  made,  the  use  of  said  60-foot  strip  for  the 
purposes  mentioned  would  Interfere  with  the  development  of 
San  Francisco  Airport,  and  to  avoid  such  interference  it  is 
necessary    that  the  City  enter  into  an  agreement  with  the 
United  States  of  America  to  change  the  location  for  said 
road,  telephone  lines  and  gas  mains: 
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THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  does 
hereby  recommend  to  the  Board  of  Supervisors  the  adoption  of 
a  resolution  in  form  as  follows,  to  provide  for  such  exchange 
of  locations: 

Resolution  No.  

Series  of 


AUTHORIZING  AMENDMENT  OF  THE  LOCATION  AFFECTED  BY  A 
CERTAIN  RIGHT  AND  A  CERTAIN  EASEMENT  OF  THE  UNITED 
STATES  OF  AMERICA  IN  LAND  OF  THE  CITY  AND  COUNTY  OF 
SAN  FRANGISCO  AT  SAN  FRANCISCO  AIRFORT 

WHEREAS,  by  deed  from  the  City  and  County  of  San  Francisco 
(hereinafter  referred  to  as  the  City)  to  the  United  States  of 
America,  dated  June  5>  1959»  recorded  June  7,  1939,  in  Vol. 
847,  page  124,  Official  Records  of  San  Mateo  County,  California 
and  by  decree  of  the  Superior  Court  of  the  State  of  California 
in  and  for  the  County  of  San  Mateo,  dated  June  19,  193$, 
recorded  June  23,  193$,  in  Vol.  849,  page  137,  Official  Records 
of  San  Mateo  County,  California,  there  was  granted  to  the 
United  States  a  20. 53  acre  tract  of  land  for  a  United  States 
Coast  Guard  air  station  site,  together  with  the  right  (desig- 
nated (b)  in  said  deed  and  decree,  and  hereinafter)  to  use  a 
road  to  be  constructed  in  a  certain  strip  of  land,  60  feet  in 
width,  and  a  perpetual  easement  (designated  (c)  in  said  deed 
and  decree,  and  hereinafter)  for  telephone  lines  and  gas 
mains  in  said  60-foot  strip  of  land,  all  as  described  in  said 
deed  and  decree  and  subject  to  conditions  therein  set  forth; 
and, 

WHEREAS,  in  order  to  avoid  interference  with  development 
of  the  City's  land  according  to  plans  formulated  subsequent 
to  said  grant,  the  City  now  desires  that  the  location  for  said 
right  (b)  and  easement  (c)  be  amended  by  substituting  another 
60-foot  strip  of  land,  hereinafter  described,  for  the  60-foot 
strip  described  in  said  deed  and  decree; 

THEREFORE,  BE  IT  RESOLVED,  That  the  City  shall  grant  to 
the  United  States  of  America  a  right  and  an  easement  described 
as  follows:  (1)  the  right  to  use,  in  common  with  other  parties, 
a  suitable  road,  to  be  constructed  under  arrangements  mutually 
satisfactory  to  the  City  ana  the  United  States  of  America,  ex- 
tending from  Bayshore  Highway  across  lands  of  the  City  to  the 
20.53  acre  tract  of  land  hereinbefore  mentioned,  within  a 
strip  of  land  60  feet  in  width, the  center  line  of  which  strip 
is  described  as  follows: 

Beginning  at  a  point  in  the  easterly  right  of  way  line 
of  Bayshore  Highway,  distant  30. 00  feet  south  from  the 
north  line  of  Section  34,  Township  3  South,  Range  5 
West,  MDB&M;  thence  east,  parallel  to  said  north  line 
of  Section  34»  2,277.52  feet,  more  or  less,  to  a  point 
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Section  34;  thence  to  the  right,  along  the  arc 
of  a  curve  having  a  radius  of  65,0  feet  and  a 
central  angle  of  900  00?,  a  distance  of  102,10 
feet;  thence  south  407.31  feet,  more  or  less,  to 
a  point  in  the  northerly  boundary  line  of  the 
20.53  acre  tract  of  land  granted  by  the  City 
and  County  of  San  Francisco  to  the  United  States 
of  America  by  deed  dated  June  5»  1939»  recorded 
June  7,  1939  in  Vol.  847,  page  124,  Official 
Records  of  San  Mateo  County,  California, 

provided,  that  the  cost  of  construction  and  maintenance  of  said 
road,  together  with  necessary  culverts  and  other  structures 
appurtenant  to  said  road,  shall  be  shared  equally  between  the 
City  and  the  United  States  of  America;  and  provided  further, 
that  until  said  road  has  been  constructed  the  United  States 
shall  have  the  right  to  use,  in  common  with  others,  the  exist- 
ing road  (or  a  suitable  location  thereof)  extending  from  Bay- 
shore  Highway  to  said  20.53  a°re  tract;  (2)  a  perpetual  ease- 
ment for  the  construction,  maintenance  and  operation,  by  and 
at  the  expense  of  the  United  States  (except  as  otherwise  pro- 
vided hereinafter)  of  telephone  lines  ana  gas  mains  extending 
from  Bayshore  Highway  to  said  20.53  a°^e  tract,  at  suitable 
locations  within  the  60-foot  strip  of  land  described  above, 
at  such  depths  as  shall  be  mutually  agreed  upon  by  the  City 
and  the  United  States  of  America  or  its  authorized  represen- 
tative, below  the  surface  grade  planned  for  the  ultimate  de- 
velopment of  the  ground  in  which  said  telephone  lines  ana  gas 
mains  are  to  be  constructed: 

The  agreement  for  the  grant  of  said  right  and  easement 
shall  provide  that  the  United  States  shall  relinquish  to  the 
City  the  right  (b)  and  the  easement  (c)in  the  60-foot  strip 
described  in  said  deed  dated  June  5,  1939  a^d  in  said  decree 
dated  June  19,  1939  (except  in  that  portion  of  said  last- 
mentioned  60-foot  strip  which  is  also  a  part  of  the  60-foot 
strip  hereinabove  described);  provided  that  the  gas  main  and 
the  telephone  line  already  installed  in  easement  (c)  shall  be 
removed  therefrom  and  reinstalled  or  replaced  in  the  new 
location  herein  provided  for,  at  the  expense  of  the  City,  but 
that  this  need  not  be  done  until  removal  is  actually  necessary 
in  order  to  avoid  interference  with  the  City's  use  of  the 
land  in  which  said  gas  main  and  said  telephone  line  now  lie, 
and  pending  such  removal  and  reinstallation  or  replacement, 
the  easement  for  said  gas  main  and  said  telephone  line  in 
their  present  location  shall  not  be  deemed  to  have  been  re- 
linquished by  the  United  States. 
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And  the  Mayor  of  the  City  and  County  of  San  Francisco 
and  the  Clerk  of  the  Board  of  Supervisors  are  hereby 
authorized  and  directed  to  execute  an  agreement  in  proper  form 
to  fulfil  the  intent  o  f  this  resolution." 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5085-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following 
Municipal  Railway  Requests  for  Intra  Fund  Transfers: 

No.  394-Transfer  in  amount  $2,000.00,  from  Appropriation  No, 
165-130-OO-Wages,  to  credit  of  Appropriation  No.  165-20O-OO- 
Contractual  Services  in  amount  $1,000,00  and  to  credit  of 
Appropriation  No.  165-900-05-Engineering  Expense  in  amount 
$1,000.00. 

No.  395  in  amount  $15,000.00  from  Appropriation  No.  165-I3O-OO 
Wages,  to  credit  of  Appropriation  No.  165-804-OO-Passenger 
and  Damage  Claims. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  SO86-- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  and  Final  Payment 
in  amount  $2,215.00,  in  favor  of  William  J.  Forster  Sons,  Ltd., 
under  Municipal  Railway  Contract  No.  205-Water  Pipe  Installa- 
tion at  the  17th  Street  Carhouse. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5087-- 

RE SOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  a  resolution 
authorizing  acceptance  of  a  deed  from  the  Roman  Catholic 
Archbishop  of  San   Francisco,  a  corporation  sole,  or  the  legal 
owner,  to  Lot  13C-Assessorf s  Block  5308-San  Francisco,  required 
for  San  Francisco  Water  Department  purposes,  and  that  the  sum 
of  $750.00  be  paid  for  said  land  from  Appropriation  No.  90- 
600-66. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  .unanimously: 

—RESOLUTION  NO.  5088-- 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions 
of  the  Charter  of  the  City  and  County,  to-wit: 

CONSTRUCTING  STOREROOM  ADLITION  IN  GEARY  STREET 
CARHOUSE  -  MUNICIPAL  RAILWAY  CONTRACT  NO.  206 

be  and  the  same  is  hereby  awarded  to  A.  Nelson,  Inc.,  242  Ocean 
Avenue,  San  Francisco,  they  being  the  lowest  regular  and 
responsible  bidder  therefor  at  the  lump  sum  price  of  Two 
Thousand  Four  Hundred  and  Ninety  Five  Dollars  (#2,455.00) 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  appropriation 
164-500-OO. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5089— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  4,  in  amount  $12, 275 • 57 »  Payable 
to  M.  J.  Lynch,  under  SFWD  Contract  No.  314-Construction  of 
the  Baden  Pumping  Station  in  San  Mateo  County. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5OQO-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Air- 
port Requests  for  Departmental  Intra-Funa  Transfer: 

No.  164-46-Transf or  in  amount  $815.00  -  $530.00  from  Appro- 
priation No.  I64-I 10-00-Permanent  Salaries  and  $285.00  from 
Appropriation  No.l64-400-00-Equipment ,  to  credit  of  Appro- 
priation No.  164-120-OO-Temporary  Salaries  in  amount  $310.00; 
to  Appropriation  No.  164-130-OO-Wages  in  amount  $220.00;  to 
Appropriation  No.  164-300-OO-Materials  and  Supplies  in  amount 
$285.00. 

No.  164-47-Transf er  in  amount  $700.00,  from  Appropriation  No. 
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164-200-OO-Contractual  Services,  to  credit  of  Appropriation 
No.  1  63-231-64-Heat-Light  and  Power. 

On  motion  of  Commissioner   Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5091— 

RESOLVED,  That  subject  to  all  laws,  rules,  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
agencies,  including,  although  not  limiting  the  restrictions 
to  the  War  Production  Board,  and  in  the  event  the  contract  may 
be  found  to  be  in  conflict  therewith,  no  liability  shall  attach 
to  the  City  and  County  of  San   Francisco,  Public  Utilities 
Commission  or  any  of  its  officers,  members  or  employees,  the 
contract  for  the  following  public  work  to  be  performed  for 
the  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  in  pursuance  of  the  provisions  of  the  Charter  of 
the  said  City  and  County,  to-wit: 


CONSTRUCTING  ROAD  TO  COAST  GUARD  AIR  STATION  AT 
SAN  FRANCISCO  AIRPORT- AIRPORT  CONTRACT  NO.  68 


be,  and  the  same  is  hereby  awarded  to  Peter  Sorensen,  927 
Arguello  Street,  Redwood  City,  California,  he  being  the  lowest 
regular  and  responsible  bidder  therefor,  at  the  following 
unit  prices  for  the  estimated  quantities  stated: 

Item   Description  of  Item,  Estimated  Quantity  Total 
No.  Unit  Price  Amount 


1.  Clearing  ana  grading,  at  the  lump  sum  price  of 

One  Thousand  Seven  Hundred  Fifty  Dollars  $1750.00 

2.  Embankment,  8500  cubic  yards,  at  One  Dollar  and 

Fifty  Cents  ($1.50)  per  cubic  yard  12750.OO 

3.  Crusher  run  base,  in  place,  2800  tons  at  Two 

Dollars  and  Fifty  Cents  G2.50)  per  ton  7000.00 

4.  Liquid  asphalt,  grade  SC-1,  in  place  in  priming 
coat  and  oiled  surface,  3000  gallons  at  Seven 

Cents  ($0.07)  per  gallon  210.00 

5.  Asphaltic  emulsion,  in  place,  in  penetration 
macadam  surface,  17500  gallons  at  Eight  Cents 

($0.08)  per  gallon  I400.OO 

6.  Aggregates,  in  place,  in  penetration  macadam 
surface,  1000  tons  at  Three  Dollars  and  Fifteen 

Cents  ($3.15)  per  ton  3150.OO 
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7«    Increasing  height  of  retaining  walls  of  tide 
gate  structure,  lump  sum  price  Pour  Hundred 
Dollars  ($400.00) 


400.00 


8.    Guard  railing,  200  linear  feet  at  Two  Dollars 
($2.00)  per  linear  foot. 


400.00 


9.    Guide  posts,  16  posts  at  Five  Dollars 
($5.00)  Each 


80.00 


10.    Culvert  and  drain  ditch  lump  sum  price  of  six 
hundred  dollars  (^600.00) 


600. 00 


Total  all  items 


$27,740.00 


And  all  other  bids  for  the  above-described  work  are  here 
by  rejected. 

The  cost  of  the  work  is  to  be  borne  from  the  1938  Airport 
Bond  Funds,  Appropriation  99-92I-OO. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  for  the  purpose  of  adequately  financing 
the  cost  of  work  required  in  constructing  a  road  from  Bayshore 
Highway  to  the  Coast  Guard  Air  Station  at  San  Francisco  Air- 
port, San  Mateo  County,  over  lands  of  the  City  and  County  of 
San  Francisco  in  pursuance  of  the  provisions  of  the  easement 
granted  the  United  States  of  America,  by  the  City  and  County 
of  San  Francisco,  this  Commission  approves  and  hereby  requests 
the  Controller  and  the  Treasurer  to  effect  from  any  funds  under 
the  jurisdiction  of  this  Commission  a  temporary  loan  and  trans- 
fer in  the  sum  of  $16,725.00,  which  sum  represents  fifty 
(50^0)  of  the  estimated  cost  of  said  road  construction  and  is  to 
be  paid  to  the  City  and  County  of  San  Francisco  by  the  United 
States  of  America  upon  completion  of  the  road  aforesaid;  and, 

BE  IT  FURTHER  RESOLVED,  That  upon  receipt  of  payment  by 
the  United  States  of  America  as  above  mentioned,  the  proceeds 
shall  be  applied  to  the  repayment  of  the  hereinabove  approved 
and  requested  temporary  loan  and  transfer;  and, 

BE  IT  FURTHER  RESOLVED'  That  as  a  pre-requisite  to  the 
effectiveness  of  this  resolution  there  shall  be  filed  with  the 
Controller  an  agreement  or  other  document  properly  execu,ted  by 
the  United  States  of  America  setting  forth  that  it  agrees  to  or 
orders  the  construction  of  the  road  aforesaid  and  agrees  to 
reimburse  the  City  ana  County  of  San  Francisco  in  the  amount  of 
fifty  ( 5052 )  percent  of  the  cost  thereof;  and, 


--RESOLUTION  NO.  ^092— 
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BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
authorizes  the  execution  of  any  documents  required  in  connec- 
tion with  the  pre-requislte  above  described. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  SQffj— 

RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Departmental  Work  Order  No,  IO70  in  amount  $1,200.00,  in  favor 
of  the  Department  of  Public  Works,  to  provide  for  paving  as 
directed  along  Municipal  Railway  Tracks  on  Van  Ness  Avenue 
between  Market  and  North  Point  Streets, 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  5094— 

WHEREAS,  Louis  Prideaux  was  owner  and  driver  of  a  1937 
Ford  Convertible  Coupe  which  was  struck  by  Municipal  Railway 
7,C*?  line  car  No.  40  on  the  11th  day  of  May,  1942;  and, 

WHEREAS,  as  a  result  of  said  collision  the  automobile 
owned  by  said  Louis  Prideaux  was  damaged  in  the  sum  of  $232.90, 
this  sum  being  a  fair  appraisal  made  by  Win.  J.  Mc  Laughlin, 
appraiser  for  the  Municipal  Railway;  and, 

WHEREAS f  the  said  automobile  owned  by  Louis  Prideaux  has 
been  fully  and  completely  repaired  by  W.  F.  Murasky,  45 
Duboce  Avenue,  San  Francisco;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  has  agreed  upon  a  settlement  with  said  Louis 
Prideaux,  subject  to  the  approval  of  this  Commission  in  the 
sum  of  $232,90  for  full  release  and  discharge  of  all  claims, 
demands  and  obligations  held  by  him  against  the  City  and 
County  of  San  Francisco;  and, 

WHEREAS,  all  the  facts  and  circumstances  of  said  accident 
have  been  explained  to  this  Commission  and  the  City  Attorney 
recommends said  settlement  as  a  fair,  just  and  reasonable  one: 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission  that  the 
City  Attorney  be  and  he  is  hereby  authorized  to  fully  com- 
promise and  settle  said  claim  of  Louis  Prideaux  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  $232.90;  and 
the  Controller  is  hereby  authorized  and  requested  to  draw  his 
warrant  in  said  sum,  payable  to  W.F,Murasky,  45  Duboce  Avenue, 
San  Francisco,  for  repairs  to  said  automobile  owned  by  Louis 
Prideaux. 
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On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  3.  G.  Cahill,  as  Manager  of  Utilities  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway  have  ap- 
proved the  settlement  of  the  claim  of  Harry  Piperakis  against 
the  City  and  County  of  San  Francisco,  in  the  sum  of  One  Hundred 
Twenty  Five  ($125.00) 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  Mrs.  Nellie  Laumond  alleges  that  while  she  was  a 
passenger  on  a  Municipal  Railway  H  line  street  car  at  Van 
Ness  Avenue  and  Sacramento  Street  on  April  20,  1942  and  the 
street  car  jerked  causing  her  to  be  thrown  off  balance;  and 
that  in  attempting  to  grab  holfl  of  a  seat  to  prevent  her  from 
falling  she  struck  her  right  thumb,  causing  same  to  become  dis- 
located; and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident,  the 
said  Nellie  Lau  mond  has  incurred  medical  expense  and  suffered 
loss  of  wages  in  the  sum  of  $300*00;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway  has  agreed  upon  a  settlement,  subject  to  the  ap- 
proval of  this  Commission  of  all  claims  for  damages  held  by  said 
N  ellie  Laumond,  said  settlement  being  in  the  sum  of  $300,00; 
and  the  City  Attorney  advises  this  Commission  that  under  all 
the  circumstances  of  this  case,  in  his  opinion  the  said  sum  of 
$300.00  is  a  fair  and  reasonable  sum  to  be  paid  in  this  case: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  the 
City  Attorney  be  and  he  is  hereby  authorized  and  directed  to 
fully  compromise  and  settle  all  claims  for  damages  held  by  said 
N  ellie  Laumond  against  the  City  and  County  of  San  Francisco, 
for  the  sum  of  $300.00  and  the    Controller  is  authorized  and 
requested  to  draw  his  warrant  in  said  sum  in  payment  therefor* 


THEREUPON  THE  MEETING  ADJOURNED. 


—RESOLUTION  NO.  5095— 


—RESOLUTION  NO.  509  6— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


329th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282-City  Hall  -  June  15, 
1942  at  5:00  P.  M. 


Present;  Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  Toy  Commissioner 
McLaughlin,  the  minutes  of  the  328th  regular  meeting  of  the 
Commission  held  June  8,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously; 

—RESOLUTION  NO.  5097~ 

RESOLVED    That  subject  to  all  laws,  rules,  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
agencies  including,  although  not  limiting  the  restrictions,  to 
the  War  Production  Board,  and  in  the  event  the  contract  may  be 
found  to  be  in  conflict  therewith,  no  liability  shall  attach 
to  the  City  and  County  of  San  Francisco,  Public  Utilities 
Commission  or  any  of  its  officers,  members  or  employees,  the 
contract  for  the  following  public  work  to  be  performed  for 
the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco,  in  pursuance  of  the  provisions  of  the  Charter 
of  the  saia  City  and  County,  to-wit: 

FOR  THE  REPAVING  OF  STREET  OR  SIDEWALK  OPENINGS 
WHERE  THE  PAVING  HAS  BEEN  REMOVED  FOR  THE  SAN 
FRANCISCO  WATER  DEPARTMENT  FOR  THE  FISCAL  YEAR 
ENDING  JUNE  30,  I942-SAN  FRANCISCO  WATER  DEPART- 
MENT SPECIFICATION  NO.  339 

be  and  the  same  is  hereby  awarded  to  Pacific  Pavements  Company 
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Ltd.,  they  being  the  lowest  regular  and  responsible  bidders  for 
said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item   Description  of  Item-Estimated  quantity        Total  Amount 
No.  Unit  Price  for  Item 


1*    Light  traffic  concrete  paving  base  and  wearing 
surface,  1,000  square  feet  at  Twenty  eight  cents 

($0,28)  per  square  foot.                                   $  280.OO 

2.  Heavy  concrete  with  binder  and  wearing  sur- 
face, 100  square  feet  at  One  Dollar  and  No 

Cents  ($1.00)  per  square  foot.  100.00 

3.  Six  inch  Class  "E;'  concrete  pavement,  10,000 
square  feet  at  Thirty  Cents  ($0.30)  per  square 

foot.  3,000.00 

4.  Brick  pavement  on  concrete  base,  including 
brick  gutters,  1,000  square  feet  at  One  Dollar 

and  no  cents  (#1.00)  per  square  foot.  1,000.00 

5.  Asphaltic  concrete-3-1/2  inch  base  with  1-1/2 
inch  wearing  surface,  100  square  feet  at 

Twenty  eight  cents  (30.28)  per  square  foot.  28. 00 

6.  Basalt  blocks  on  concrete  base,  400  square  feet 

at  Fifty  cents  ($0.50)  per  square  foot.  200.00 

7*    Basalt  blocks  on  sand,  1,000  square  feet  at 

Fifteen  cents  ($0.15)  per  square  foot.  150.OO 

8.    Sidewalk,  all  types,  25,000  square  feet  at 

Thirty  cents  ($0.30)  per  square  foot.  7,500.00 


Two  inch  sheet  asphalt  wearing  surface  only, 
5,000  square  feet  at  Twenty  cents  (#0.20) 
per  square  foot,  1,000.00 

10.  Six  Inch  Class  f,Ff'  Concrete  base  only,  100 
square  feet  at  Twenty  five  cents  ($0.25)  per 

square  foot.  25. 00 

11.  Asphaltic  concrete,  6:?  base  with  a  Is"  wearing 
surface,  60,000  square  feet  at  Twenty  Eight 

($0.28)  per  square  foot.  l6,8oo.OO 
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12.  Asphaltic  concrete  8??  base  with  a  li"  binder 
course  and  a  1£"  wearing  surface,  100  square 
feet  at  One  Dollar  and  no  cents  ($1,00)  per 

square  foot.  $  100*00 

13.  Oiled  Macadam: 

(a)  4"  base,  100  square  feet  at  Fifteen  Cents 

($0.15)  per  square  foot.  15.00 

(b)  0"  base,  1,000  square  feet  at  Twenty  Cents 

($0,20)  per  square  foot,  200.00 

14.  6r?  Macadam  sub-base;  1,000  square  feet  at  Ten 

Cents  (50,10)  per  square  foot.  100.00 

Total  amount  of  bid  $30,498.00 

And  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 


The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropria- 
tion 266-214-02. 

On  motion  of  Commissioner  Filmer*  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO a  50Q8-- 

WHEREAS,  San  Francisco  Water  Department  Contract  No. 
331  for  Fencing  Water  Department  and  Fire  Department  Structures, 
contractor,  Cyclone  Fence  Company,  should  in  accordance  with 
the  time  limit  set  forth  in  said  contract  be  completed  on  or 
before  March  24,  194I;  and, 

WHEREAS,  contractor  has  experienced  unavoidable  delays  by 
reason  of  delay  in  securing  the  necessary  material:  and, 

WHEREAS,  said  Cyclone  Fence  Company  prosecuted  the  work 
of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED 1  That  this  Commission  hereby 
grants  an  extension  of  time  of  sixty  nine  days  for  completion 
of  said  San  Francisco  Water  Department  Contract  No.  331  an^ 
liquidated  damages  for  the  resulting  days  of  delay  are  hereby 
waived. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  S099— 


RESOLVED,  That  this  Commission  approves  Recommendation  for 
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Contract  Payment  No.  22  in  amount  $1, 375* 15  and  Recommenda- 
tion for  Contract  Payment  No.  25  in  amount  #406*90,  in  favor 
of  Pacific  Pavements  Co.  Ltd.,  under  SFVD  Contract  No,  299 
Re paving  of  all  street  or  sidewalk  openings  where  the  paving 
has  been  removed  by  the  San  Francisco  Water  Department. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
McKee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5100— 

RESOLVED*  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  pro- 
visions of  the  charter  of  the  said  City  and  County,  to-wit: 

furnishing  electricity,  gas  and.  street  lighting 
service-bureau  of  light,  heat  and  power  contract 
no.  35 

be  and  the  same  is  hereby  awarded  to  the  Pacific  Gas  and 
Electric  Company,  they  being  the  lowest  regular  and  respon- 
sible bidder  therefor. 

AND  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 

Funds  for  this  work  are  available  under  Appropriation  No.  263- 
231  and  subdivision  thereof. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5101— 

WHEREAS,  Ida  Calder,  General  Clerk,  San  Francisco  Water 
Department  will  retire  from  the  service  of  the  City  and  County 
of  San  Francisco  on  July  1,  1942;  and, 

WHEREAS,  Ida  Calder,  to  the  date  of  retirement,  will  have 
served  the  Spring  Valley  Water  Company  and  the  San  Francisco 
Water  Department  for  a  total  period  of  thirty  four  years  and 
eleven  months;  and, 

WHEREAS,  in  the  performance  of  her  duties,  in  her  con- 
tacts with  her  fellow  employees,  her  superior  officers  and 
the  public,  she  has  earned  and  merits  their  respect  and  ad- 
miration; and, 
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WHEREAS ,  the  Public  Utilities  Commission  recognizes  the 
important  service  Ida  Calder  has  rendered  the  people  of  San 
Francisco  while  employed  in  the  service  of  the  Spring  Valley 
Water  Company  and  the  San  Francisco  Water  Department: 

THEREFORE,  BE  IT  RESOLVED    That  the  Public  Utilities 
Commission  in  behalf  of  the  people  of  San  Francisco,  in 
recognition  of  her  long  and  faithful  service,  by  this  reso- 
lution expresses  to  Ida  Calder,  its  best  wishes  for  a  long 
and  happy  life  and  the  assurance  of  its  appreciation  of  work 
well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he 
is  hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Ida  Calder, 

On  motion  of  Commissioner  McKee,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5102— 

RESOLVED t  That  for  the  purpose  of  adequately  financing 
the  cost  of  furnishing  assistance  to  the  United  States  Navy 
in  erecting  a  radio  station  near  OfShaughnessy  Dam  with  anten- 
na spanning  the  Hetch  Ketchy  Reservoir,  this  Commission 
approves  and  hereby  requests  the  Controller  and  the 
Treasurer  to  effect  from  any  funds  under  the  jurisdiction  of 
this  Commission,  a  temporary  loan  and  transfer  in  the  sum  of 
^2,500.00,  which  sum  is  to  be  paia  to  the  City  and  County  of 
San  Francisco  upon  completion  of  the  work;  and, 

BE  IT  FURTHER  RESOLVED,  that  for  the  purpose  of  carrying 
on  this  work,  which  work  is  an  emergency  in  connection  with 
the  war  effort,  this  Commission  in  consonance  with  Section  10 
of  the  Contract  Procedure  Ordinance,  hereby  declares  the 
existence  of  an  emergency  and  the  Manager  of  Utilities  be  and 
he  is  hereby  directed  to  obtain  the  necessary  labor,  materials 
and  equipment  to  effect  the  said  work  hereinabove  outlined; and, 

BE  IT  FURTHER  RESOLVED,  That  upon  receipt  of  payment  by 
the  United  States  of  America,  Navy  Department,  the  proceeds 
shall  be  applied  to  the  repayment  of  the  hereinabove  approved 
and  requested  temporary  loan  and  transfer;  and, 

BE  IT  FURTHER  RESOLVED,  that  as  a  pre-requisite  to  the 
effectiveness  of  this  resolution,  there  shall  be  filed  with 
the  Controller  a  purchase  order  or  other  document  properly 
executed  by  the  United  States  of  America-Navy  Department, 
setting  forth  that  it  agrees  to  or  orders  the  work  hereinabove 
requested  and  agrees  to  reimburse  the  City  and  County  of  San 
Francisco  in  the  cost  thereof;  and, 
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BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
authorizes  execution  of  any  documents  required  in  connection 
with  the  pre-requisite  above  described* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  510V- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  U  till ties  Engineering  Bureau  Encumbrance 
Request  in  amount  3240.00,  in  favor  of  Robert  Thorn  of  Sonora, 
California,  for  engineering  services  in  connection  with 
gauging  of  water  springs  adjacent  to  the  Foothill  Division 
Tunnel  of  the  Hetch  Hetchy  Water  Su  pply.  at  the  rate  of 
$20,00  per  day,  which  includes  transportation  as  far  as 
Keystone. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5104— 

RESOLVEB,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following 
Municipal  Railway  Requests  for  Departmental  inter  fund  trans- 
fer: 

No*  398-Transf er  in  amount  $117.00,  from  Appropriation  No- 
165-HO-OO-Permanent  Salaries,  to  credit  of  Appropriation 
No.  l62-120~02-Temporary  Salaries  in  amount  $112.50  and 
to  credit  of  Appropriation  No.  l62-360-02-Pensions  and  Re- 
tirement, in  amount  $4.50,  providing  funds  for  vacation  re- 
lief of  Claims  Investigator  for  period- June  l6th  to  June 
30th,  1942. 

No.  399- Transfer  in  amount  $468.00,  from  Appropriation  No. 
265-120-OO-Temporary  Salaries,  to  credit  of  Appropriation  No. 
262-120-02-Temporary  Salaries  in  amount  $450.00  and  to  credit 
of  Appropriation  No.  262-860-02- Pensions  and  Retirement  in 
amount  $l8.00,  providing  funds  for  vacation  relief  of  Claims 
Investigator  for  period  July  1,  1942  to  June  30,  1943* 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5105— 
RESOLVED,  That  this  Commission  approves  and  hereby  re- 
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quests  the  Controller's  certification  of  Public  U  tilltles 
Commission  Request  for  Departmental  Intra  Fund  Transfer,  in 
amount  $250.00,  from  Appropriation  No,  l62-110-00-Permanent 
Salaries,  to  credit  of  Appropriation  No.  l62-200-01-Contractual 
Services,  to  provide  for  deficiency  in  latter  appropriation. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5106— 

WHEREAS,  Victor  Lund,  a  tenant  of  the  City,  has  advised 
that  there  is  a  certain  tract  of  land  containing  10  acres,  more 
or  less,  in  his  leasehold  which  he  was  unable  to  plant  owing 
to  the  wet  condition  of  the  ground  during  the  spring  months;and 

WHEREAS,  one  Robert  Dana  of  Pleasanton  has  requested  that 
he  be  allowed  to  sublease  said  tract  for  a  period  of  four 
months  from  June  15»  1942,  for  the  purpose  of  growing  thereon 
a  crop  of  corn  for  silage;  and, 

WHEREAS,  said  Victor  Lund  is  willing  that  the  City  shall 
receive  the  full  benefit  and  payment  from  said  subleasing;  and 

WHEREAS,  said  Robert  Dana  is  willing  to  pay  to  the  City 
a  rate  of  $10.00  per  acre  for  said  term; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  N.  A.  Eckart,  General 
Manager  and  Chief  Engineer  of  the  Water  Department,  be  and  is 
hereby  authorized  to  enter  into  an  agreement  with  said  Robert 
Dana  covering  a  certain  tract  of  10  acres,  more  or  less,  which 
is  now  covered  by  a  lease  to  Victor  Lund,  for  a  period  of  four 
month®  from  June  15,  1942,  at  a  rate  of  $10,00  per  acre  for 
said  term. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5107— 

RESOLVED,  that  by  reason  of  the  state  of  war,  an  emergency 
exists  and  it  becomes  necessary  as  soon  as  may  be  possible 
to  insure  the  construction  and  completion  of  the  44-inch  steel 
cross-town  discharge  main  connecting  with  the  existing  mains 
conveying  water  from  the  Peninsula,  thus  adding  to  the  security 
of  water  for  fire  protection,  domestic  and  commercial  purposes 
within  the  City  and  County  of  San  Francisco: 

BE  IT  FURTHER  RESOLVED,  That  for  the  purpose  of  completing 
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the  construction  above  described,  Pacific  Pipe  Line  Con- 
struction Company,  the  contractor  for  said  work,  is  hereby- 
granted  the  privilege  of  engaging  men  to  fulfill  San  Francisco 
Water  Department  contract  covered  by  Specifications  Numbered 
310-C,  to  work  on  Saturdays,  provided,  however,  that  overtime 
shall  be  paid  all  such  men  so  employed  on  Saturdays  in  accord- 
ance with  the  overtime  rates  set  out  in  the  specifications,  and 
the  Commission  hereby  waives  any  penalty  that  may  be  exacted 
from  contractor  by  reason  of  employing  men  on  Saturdays. 

On  motion  of  Commi  ssioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  SI08 — 

WHEREAS,  Jamie  Roman,  filed  suit  against  the  City  and 
County  of  San  Francisco  for  the  sum  of  $20,000  damages,  allegir^ 
that  on  the  21st  day  of  September,  1941,  while  she  was  riding 
as  a  passenger  on  an  ?fH?t  car,  she  was  thrown  from  her  seat 
and  across  the  inside  of  said  street  car  striking  her  head 
against  a  stanchion  and  that  said  accident  was  caused  by  rea- 
son of  a  split  switch  at  Geary  Street  and  Van  Ness  Avenue;  and, 

WHEREAS,  plaintiff  alleges  in  her  complaint  that  by  rea- 
son of  said  accident  she  sustained  damage  to  the  optic  nerve 
resulting  in  permanent  damage  thereto  and  to  her  vision; 
crushed  nasal  soft  parts;  contusions  in  and  about  right  eye; 
severe  contusions  over  right  chest  and  other  injuries  as  set 
forth  in  her  said  complaint;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Muni- 
cipal Railway  and  Henry  Heidelberg,  Deputy  City  Attorney,  have 
agreed  upon  a  tentative  settlement  of  said  lawsuit,  subject  to 
the  approval  of  this  Commission,  in  the  sum  of  Fifteen  Hundred 
($1500.00)  Dollars,  and  the  facts  and  circumstances  of  said 
accident  and  said  injuries  have  been  fully  explained  to 
Lewis  F.  Byington,  President  of  this  Commission  as  a  just 
reasonable  and  proper  amount  to  be  paid  to  said  plaintiff 
by  reason  of  the  happening  of  said  accident  and  Injuries; 

NOW,  THEREFORE,  BE  IT  RESOLVED'  "toy  this  Commission  that 
the  City  Attorney  be  and  he  is  herety  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held 
by  Jamie  Roman  against  the  City  and  County  of  San  Francisco 
for  the  sum  of  Fifteen  Hundred  ($1500.00)  Dollars  and  the 
Controller  is  authorized  and  requested  to  draw  his  warrant 
in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5109— 

WHEREAS,  Helen  Marat os  has  sued  the  City  and  County  of  San 
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of  San  Francisco  and  the  Market  Street  Railroad  for  the  sum 
of  $5,000,00  and  James  Maratos,  a  minor,  through  his  guardian 
ad  litem  has  sued  the  City  and  the  Market  Street  Railroad 
for  the  sum  of  $2,000.00  and  in  said  complaint,  it  is  alleged 
that  Helen  mratos  and  James  Maratos,  sustained  injuries  as 
set  forth  in  their  respective  complaints;  and, 

WHEREAS,  said  accident  resulted  by  reason  of  a  collision 
between  the  bus  operated  by  the  Municipal  Railway  and  a  street 
car  of  the  Market  Street  Railway,  and  said  Market  Street  Rail- 
way has  agreed  to  equally  share  the  expense  of  the  settlement 
of  said  cases;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway  and  Henry  Heidelberg,  Deputy  City  Attorney,  have 
agreed  upon  a  tentative  settlement  on  the  part  of  the  City  and 
County  of  San  Francisco  subject  to  the  approval  of  this  Com- 
mission, in  the  sum  of  $375»00  on  the  understanding  that  the 
Market  Street  Railroad  Company  would  also  pay  $375,00;  and, 

WHEREAS,  the  facts  and  circumstances  of  these  cases  have 
been  fully  explained  to  Lewis  F.  Byington,  President  of  this 
Commission  and  the  City  Attorney,  and  Claims  Adjuster,  recommend 
said  sum  as  a  fair,  just  and  reasonable  amount  to  be  paid  by 
the  City  and  County  of  San  Francisco: 

NOW,  THEREFORE,  BE  IT  RESOLVED.  That  the  City  Attorney  be 
and  he  is  hereby  authorized  to  fully  compromise  all  the  claims 
held  by  Helen  Maratos,  and  James  Maratos,  a  minor,  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  $375*00  anci 
the  Controller  is  hereby  authorized  and  requested  to  draw  his 
warrant  in  the  sum  of  $375.00  in  full  payment  thereof. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5110 — 

WHEREAS,  Mrs.  Elenore  Barr  alleges  that  while  she  was  in 
the  act  of  boarding  a  Municipal  Railway  9,F"  line  street  car  at 
Stockton  and  Market  Streets  on  April  15,  194^»  anci  had  attained 
the  first  step  to  the  rear  platform,  the  street  £ar  suddenly 
started,  causing  her  to  be  thrown  off  the  step  into  the  street; 
that  she  fell  on  the  pavement  on  her  side  and  back  of  her  head, 
sustaining  severe  personal  Injuries;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident,  the 
said  Elenore  Barr  has  incurred  medical  expense,  damage  to 
wearing  apparel  and  was  temporarily  disabled,  suffering  loss 
and  incurring  expense  in  the  sum  of  $400.00;  and, 
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WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  or  the  Munici- 
pal Railway  has  agreed  upon  a  settlement,  subject  to  the  ap- 
proval of  this  Commission  of  all  claims  for  carnages  held  by 
said  Elenore  Barr,  said  settlement  being  in  the  sum  of  $400,00 
ana  the  City  Attorney  advises  this  Commission  that,  under  all 
the  circumstances  of  this  case,    in  his  opinion  the  said  sum 
of  $400.00  is  a  fair  and  reasonable  sum  to  be  paid  in  this 
case: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission,  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Elenore  Barr  against  the  City  and  County  of  San  Francisco, 
for  the  sum  of  $400*00;  and  the  Controller  is  authorized  and 
requested  to  draw  his  warrant  in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
He  Laughlin,the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5111— 
WHEREAS,  Mrs.  Rose  S.  Combs  alleges  that  she  had  boarded 
the  step  of  the  rear  platform  of  a  Municipal  Railway  N  line 
car  at  the  Bay  Bridge  Terminal  on  May  22,  1942,  and  before  she 
could  alight,  the  car  suddenly  started,  causing  her  to  be 
thrown  to  the  pavement,  striking  her  back  and  right  shoulder; 
and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident, the 
said  Rose  S.  Combs  has  incurred  medical,  hospital  and  other  ex- 
pense in  the  sum  of  $550.00;  and  suffered  sprains  of  the  right 
shoulder  and  right  sacro-iliac;  and, 

WHEREAS,  Thomas  B,  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway  of  San  Francisco  has  agreed  upon  a  settlement, sub- 
ject to  the  approval  of  this  Commission,  of  all  claims  for 
damages  held  by  said  Rose  S. Combs, said  settlement  being  in  the 
sum  of  $550.00  and  the  City  Attorney  advises  this  Commission 
that  under  all  the  circumstances  surrounding  this  case,  in  his 
opinion  the  said  sum  of  $55° *00  is  a  fair  and-  reasonable  sum 
to  be  paid  in  this  case; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Rose  S.  Combs  against  the  City  and  County  of  San  Fran- 
cisco for  the  sum  of  $550.00  and  the  Controller  is  authorized 
and  requested  to  draw  his  warrant  in  said  sum  in  payment  there- 
for, 

THEREUPON  THE  MEETING  ADJOURNED. 


Asst.  Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


330th  REGULAR  MEETING  OF1  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -.City  Hall  -  June  22, 
1942  at  5:00  P.  M. 

Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  Ft  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  329th  regular  meeting  of  the 
Commission  held  June  15,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5112— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
and  property  under  control  of  the  San  Francisco  Water  Depart- 
ment as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  here- 
by approve  the  terms  and  conditions  of  the  said  revocable 
permit  and  authorizes  the  execution  of  the  same  as  follows: 

To:    Mrs.  Emil  Wacht el-Hill crest  Drive,  Rout3  2,  Box  3411, 
Redwood  City,  California, 

Permit  to  occupy  a  portion  of  the  Hetch  Hetchy  Bay  Crossing 
Pipe  Line  Right  of  Way,  being  described  in  the  records  of 
the  Hetch  Hetchy  Division,  as  all  of  Parcels  Nos.  2183  and 
2176  (1),  consisting  erf  portions  of  Lots  21  and  22,  Resub- 
divislon  of  Lots  1  to  4,  B  lock  27,  Oak  Knoll  Manor,  near 
Redwood  City,  San  Mateo  County,  for  the  purpose  of  maintaining 
a  garden  thereon. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
He  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  511V- 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
under  control  of  the  San  Francisco  Water  Department  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO  THE  UNITED  STATES  OF  AMERICA  -  Permit  for  installation, 
maintenance  and  use  of  an  open  ditch  for  drainage  purposes  on 
the  San  Andres  54-Inch  Pipe  Line  right  of  way  near  Sneath  Lane. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  51U- 

RESOLVED,  That  this  Commission  approves 
$15»00  Per  Month  to  the  following  employees 
Cisco  Airport  for  transportation  charges  to 
as  provided  for  in  the  1942-1943  buoget: 

1-  General  Clerk  Stenographer 

2-  General  Clerk  Typists 

3-  Janitors 

1-Subforeman  Janitor 
1-Maintenance  Chief 
3-Airport  Attendants 
1-Gardener 

3-Temporary  Employees  (as  needed) 

Said  .  payments  to  be  subject  to  proper  invoices  submitted 
by  aforesaid  Airport  Employees. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5115-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Su  pervisors  a 
supplemental  appropriation  in  amount  $7,052,00,  from  the  un- 
appropriated balance  in  the  Municipal  Railway  Operating  Fund, 
to  create  as  of  July  1,  1942,  the  positions  of  one  AI54  ear- 


th e  payment  of 
of  the  San  Fran- 
and  from  Airport 


-3383- 


001719 


penter,  one  j66  Garageman  and  one  B308  Key  Drive  Calculating 
Machine  Operator, 

On  motion  of  Commissioner  He  Kee#  seconded  by  Commissioner 
he  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  513.6— 

RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau 
Requests  for  Allotment: 

No.  268-l-Allotment  in  amount  $30,000.00,  under  Appropriation 
No.  268-855-OO-Fee  to  U,  S.  Government-to  provide  for  payment 
of  Department  of  the  Interior  National  Park  Service  Bill  No# 
44-1122,  due  United  States  in  accordance  with  Raker  Act,  period 
December  20,  1941  to  December  19,  1942,  due  July  1,  1942. 

No,  268-2-Allotment  in  amount  ^47,391*00,  for  the  submission 
of  departmental  work  orders  for  routine  maintenance  on  a  semi- 
annual basis- July  1  to  December  31,  1942. 

No,  268-3-Allotment  in  amount  $2,321.00,  for  submission  of 
requisitions  and  work  orders  for  contractual  services  on  a 
six  months  basis-July  1  to  December  31»  1942« 

No.  268-4-Allotment  in  amount  i4>2, 300,00,  for  submission  of  de- 
partmental work  orders  to  water  Department  for  payment  of 
automobile  insurance  premiums  for  fiscal  year  1942-1943, 

No.  268-5-Allotment  in  amount  $786,50,  for  submission  of  work 
orders  in  favor  of  Retirement  System  for  Compensation  Benefits- 
six  months   period-July  1  to  December  31,  1942, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5117— 

RESOLVED^  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  draw  a  warrant  in  the  sum  of  $3°>000* 
in  favor  of  the  Treasurer  of  the  United  States,  same  to  be 
forwarded  to  the  National  Park  Service,  Yosemite  National  Park, 
as  payment  due  to  the  United  States  for  and  in  consideration 
of  the  grant  provided  for  in  Act  of  Congress,  approved 
December  19,  1913  (13  Stats,  242)  of  Raker  Act.    This  payment 
to  be  made  as  provided  for  in  Section  7  ot  said  act,  for  the 
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period  December  20,  1941  to  December  19,  1942,  said  sum  to  be 
paid  out  of  Appropriation  No,  268-855-OO-Hetch  Hetchy  Project 
Operating  Fund. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5118— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Bureau 
of  Light,  Heat  and  Power  Requests  for  Allotment: 

No.  263-l-Allotment  in  amount  $2,400*00,  to  submit  departmen- 
tal work  order  in  favor  of  Department  of  Fublic  Works  for 
installation  of  electric  conduits  in  center  strip  in  connec- 
tion with  paving  of  Lombard  Street. 

No.  263-2- Allotment  in  amount  yj^O^OO,  to  submit  departmen- 
tal work  orders  on  a  six  months  basis-July  1  to  December  31. 
1942. 

No.  263-3-Allotment  in  amount  $200*00,  to  submit  work  order  in 
favor  of  Water  Department  for  six  months- July  1  to  December  31, 
1942. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
A1cLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5119— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Request  for  Allotment  and  Request  for  Departmen- 
tal Intra  Fund  Transfer: 

No.  89-Allotment  in  amount  $8,812.50,  for  submission  of  de- 
partmental work  orders  for  period  of  six  months  and  one  year. 

No*  402- Transfer,  in  amount  $1,440.00,  from  Appropriation  No. 
265- 200-00- contractual  services,  to  credit  of  Appropriation 
No.  265-203-OO-Auto  Allowance,  setting  up  appropriation  for 
allowance  for  use  of  employees'  cars  for  fiscal  year  1942- 
1943  as  set  up  in  budget. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5120— 

RESOLVED  That  this  Commission  approves  and  hereby  re- 
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quests  the  Controller's  certification  of  Municipal  Railway 
Order  for  Work  No.  39lA-in  amount  5625.00,  in  favor  of 
Market  Street  Railway  Company,  for  labor  and  material  in  con- 
nection with  track  and  overhead  repairs  on  Ftirket  Street  and 
at  ferry  and  bridge  loops  for  the  month  of  May,  1°42. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5121— 

RESOLVED   That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Water 
Department  Requests  for  Intra  Fund  Transfer: 

No.  l6l- Transfer  in  amount  $3,430,91,  from  Appropriation  No. 
66-990-03-Water  Operating  Surplus  Fund,  to  credit  of  Appro- 
priation No,  166-90I-OO,  to  provide  funds  for  employment  of 
rangers  for  war  emergency  defense  in  connection  with  the 
protection  of  Water  Department  properties. 

No.  162-Transfer  in  amount  $1,000.00,  from  Appropriation 
No,  l66-130-20-Wages,  to  credit  of  Appropriation  No,  166- 
135-OO-Sick  Leave,  to  provice  additional  funds  for  payment  of 
sick  leave  benefits. 

On  motion  of  Commissioner  McKee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5122— 

RESOLVED^  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Water 
Department  Requests  for  Allotment  of  Funds: 

No.  201- Allotment  in  amount  $31,763.55,  setting  up  funds  to 
permit  of  certification  of  miscellaneous  encumbrances  for 
fiscal  year  1942-1943. 

No.  202-Allotment  in  amount  $10,450.00,  to  provide  for  sub- 
mission of  departmental  work  orders  for  the  period  of  July 
1  to  December  31,  1942. 

On  motion  of  Commissioner  McKee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  512V- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Requests  for 


3386- 


is 


Allotment  of  Funds: 

No,  164-l-Allotment  in  amount  #250.00,  to  provide  funds  to 
cover  the  six  months  work  order-period  of  July  to  December, 
1942,  for  services  of  the  Engineering  Bureau, 

N^.  164-2-Allotment  in  am  ount  $200. 00P  to  provide  funds  to 
cover  the  six  months  work  order  for  period  of  July  to  December, 
1942,  for  services  and  repairs  of  automobiles  by  the  Water 
Department. 

No.  164-6-Allotment  in  amount  ^2,802.50,  to  provide  funds  for 
certification  of  miscellaneous  encumbrances  set  up  on  semi- 
annual and  annual  basis. 

On  motion  of  Commissioner  Filmer,  secondea  by  Commissioner 
He  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5124— 

RESOLVED*  That  this  Commission  approves  and  hereby 
authorizes  execution  of  memorandum  of  understanding  between 
the  National  Park  Service  and  the  City  and  County  of  San 
Francisco  for  protection  of  the  Hetch  Hetchy  Water  Supply 
properties  against  sabotage,  in  order  to  insure  the  steady  flow 
of  water  and  power  to  the  City  and  County  of  San  Francisco  and 
its  environs. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  S125— 

WHEREAS,  the  San  Francisco  Water  Department  damaged  an 
electric  cable  of  the  Pacific  Gas  and  Electric  Company  while 
working  on  a  leak  in  a  water  main  at  7th  and  16th  Streets,  San 
Francisco,  on  Fkrch  20,  1942;  and, 

WHEREAS,  claim  has  been  made  on  behalf  of  the  said  Pacific 
Gas  and  Electric  Company  for  damages  in  the  amount  of  ^463. 66; 
and, 

WHEREAS,  said  damage  was  not  caused  through  any  fault 
or    negligence  on  the  part  of  the  claimant;  and, 

WHEREAS,  It  was  found  upon  investigation  that  the  claim 
presented  was  fair,  just  and  reasonable,  and  the  City 
Attorney  recommended  payment  of  the  amount  claimed: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  upon  receipt  of  a 
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good  and  sufficient  release  of  all  claims  from  the  Pacific  Gas 
and  Electric  Company  the  said  Company  be  paia  the  sum  of 
,463.36  in  full  settlement  of  all  claims  of  thatCompany  against 
the  City  and  County  of  San  Francisco  arising  out  of  the  occur- 
rence described  above. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


WHEREAS.  E.  G.  Cahlll  as  Manager  of  Utilities,  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway  have  ap- 
proved the  settlement  of  the  claim   of  Elsie  Tarbutton,  against 
the  City  and  County  of  San  Francisco  in  the  sum  of  $150,00: 

THEREFORE,  3E  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway  have 
approved  the  settlement  of  the  claim  of  Giovanni  Lauricella 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
4^100.00: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 


THEREUPON  THE  MEETING  ADJOURNED . 


—RESOLUTION  NO,  5126— 


— RESOLUTION  NO.  5127— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


331st  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CJTY  HALL  -  JUNE  29, 
1942  at  5:00  P.  M. 


Present:  Commissioners  Lewis  P.  Bylngton,  John  H.  McLaughlin 

and  Sam  Mc  Kee 

President  Lewis  P.  Byington  presided. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Laughlin,  the  minutes  of  the  330th  regular  meeting  of  the 
Commission  held  June  22,  1542  were  approved. 

On  motion   of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5128— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Service  Order  and  Orders  for  Work,  in  favor  of  the 
Market  Street  Railway  Company,  for  services  to  be  rendered 
during  the  month  of  JULY,  1942: 

Service  Order  No*  868  in  amount  J3, 746,00,  for  power  to  be 
furnished  and  for  operation  of  Municipal  Railway  cars  over 
tracks  of  the  Market  Street  Railway  Company. 

Order  for  Work  No,  396  in  amount  $500.00,  labor  and  material 
in  connection  with  track  and  overhead  repairs  on  Fkrket  Street 
and  various  other  locations  and  intersections  and  at  ferry 
and  bridge  loops. 

Order  for  Work  No.  397  in  amount  5146.OO,  proportion  of  ex- 
pense to  be  incurred  in  connection  with  operation  of  cars  at 
ferry  terminal  and  for  curve  oiling  at  briage  and  ferry  loops. 
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On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  ^129— 

RESOLVED,  That  tnis  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  resolution,  confirming 
lease  to  E.  E-  Phillips,  of  portion  of  Parcel  No.  30,  con- 
taining I.08  acres,  San  Mateo  County  Lands,  for  a  period  of 
three  years,  beginning  July  1,  1942  at  a  rental  of  350.OO  per 
month • 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  51^0— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Request  for  Allocation  of  Funds  No.  404  in  amount  14,348,00 
(Departmental  Work  Order  No.  1075  in  amount  $1,862.00)  under 
Appropriation  No.  65-925-124,  providing  for  Replacement  Job 
No.  1473-Replacing  railway  crossings  of  outbound  Market  Street 
Railway  Company's  track  on  Market  Street  over  Municipal 
Railway  tracks  from  11th  street  (Oak  Street  Extended). 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

-  -RESOLUTION  NO,  5151  — 

WHEREAS,  this  Commission  by  Resolution  No.  5081,  approved 
the  terms  and  conditions  of  a  revocable  permit  to  be  issued 
to  the  Pacific  Telephone  and  Telegraph  Company,  to  maintain 
certain  existing  poles,  guys  and  anchors  of  its  telephone 
line,  extending  from  Pleasanton  to  Sunol,  that  encroach  on  a 
portion  of  Parcel  No.  65  of  Alameda  County  Lands,  known  as 
Sunol  and  San  Antonio  Lands;  and, 

WHEREAS'  the  said  Telephone  Company  has  requested  a  re- 
vision of  thfc  terms  of  said  permit  in  order  to  conform  to 
policies  of  the  California  State  Railroad  Commission;  and, 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department,  has  recommended  the  granting 
of  a  revocable  permit  for  use  and  occupancy  of  the  land  and 
property  under  the  control  of  the  San  Francisco  Water  De- 
partment as  hereafter  set  forth  amended  so  as  to  conform  to 
the  policies  of  the  Railroad  Commission  and  at  the  same  time 
to  protect  the  interests  of  the  City: 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  General  Manager 
and  Chief  Engineer  of  said  Water  Department  be  authorized 
and  directed  to  accept  and  endorse  a  permit  from  said  Tele- 
phone Company  permitting  attachment  of  the  Water  Departments 
private  telephone  wires  upon  said  telephone  line  extending  * 
from  Pleasanton  to   Sunol,  said  permit  being  designated  as 
Permit  For  Attachments  (Permit  Number  Alameda  K-75) 

BE  IT  FURTHCR  RESOLVED,  That  Resolution  No.  5081  and  the 
permit  it  authorized  be  and  the  same  is  hereby  rescinded  and 
revoked. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5152— 

RE SOLVED #  That  this  Commission  enter  into  agreement  with 
M.  G.  Callaghan  of  Livermore,  California,  whereby  in  consider- 
ation of  said  M,  G.  Callaghan  lending  his  best  efforts  toward 
the  inspection,  measuring  and  rencering  reports  to  this 
Commission  as  to  condition  of  wells  and  springs  located  on 
or  adjacent  to  Ketch  Hetchy  right  of  way  in  Alameda  and 
Tuolumne  Counties,  the  Commission  agrees  to  pay  the  sum  of 
3100.00  per  month  for  such  services  for  the  fiscal  year  1942- 

1943. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  515  V- 

RE SOLVED f  That  the  terms  and  conditions  set  forth  in 
Resolution  Nos,  4067  and  4068  relating  to  the  use  and 
occupation  of  space  at  the  San  Francisco  Airport  in  San 
Mateo  County  by  Postal  Telegraph  Cable  Company  and  The 
Western  Union  Telegraph  Company  and  the  charges  to  be  paid 
by  the  respective  companies,  be  and  the  same  are  hereby  ex- 
tended to  the  31st  day  of  October,  1942: 

3E  IT  FURTHER  RESOLVED,  That  certified  copies  of  this 
resolution  be  forwarded  to  Postal  Telegraph  Cable  Company 
and  the  Western  Union  Telegraph  Company,  with  the  request 
that  said  companies  express  in  writing  their  acceptance  of 
the  continuation  to  October  Jl,  1542  of  the  existing  agree- 
ments between  this  Commission  and  said  conjpanies* 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO. 

WHEREAS,  San  Francisco  Airport  Contract  No.  62  for  con- 
structing a  fire  protection  system  for  Air  Line  Terminal 
Buildings  at  San  Francisco  Airport,  Viking  Automatic  Sprinkler 
Company,  contractor,  should  have  been  com  pleted  December 
22,  1941 »  in  accordance  with  the  time  limit  fixed  in  the  con- 
tract; and, 

WHEREAS,  unavoidable  delays  in  the  prosecution  of  this 
contract  having  resulted  from  delays  in  delivery  of  materials 
on  account  of  priorities  and  from  the  war  emergency  causing 
a  critical  labor  condition,  the  contractor  was  unable  to  com- 
plete the  contract  December  22,  194I: 

WHEREAS,  ths  contractor  has  diligently  prosecuted  the 
work,  but  due  to  these  causes  which  have  been  beyond  his  con- 
trol, was  unable  to  complete  the  work  within  the  contract  time, 
and  the  contract  was  actually  completed  March  6,  1942; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  ex- 
tend for  a  period  of  74  calendar  days  the  time  for  completion 
of  the  contract  for  constructing  a  fire  protection  system 
for  Air  Line  Terminal  Buildings  at  San  Francisco  Airport; 
and  liquidated  damages  for  such  delay  are  waived. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5155-- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  and  Final  Payment 
in  amount  03,430.40,  in  favor  of  Viking  Automatic  Sprinkler 
Company,  under  Airport  Contract  No.  62-Constructing  Fire  Pro- 
tection System  for  Air  Line  Terminal  Buildings  at  San  Fran- 
cisco Airport. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  51^6— 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
the  enactment  of  an  emergency  ordinance,  appropriating  funds 
for  payment  of  premium  for  war  damage  insurance  as  follows: 
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Municipal  Railway: 

Prom  Unappropriated  Balance  of  Funds 

to  Appropriation  No.  265-815-OO- Insurance  $6900. 00 

San  Francisco  Water  Lepartmant: 

From  Unappropriated  Balance  of  Funds 

to  Appropriation  No.  266-815-OO- Insurance  9900.OO 
Hetch  Hetchy  Water  Supply: 

From  Unappropriated  Balance  of  Funds-San  Fran- 
cisco Water  Department 

to  Appropriation  No.  268-815-00- Insurance  500.00 
Hetch  Hetchy  Power  Division: 

From  Unappropriated  Balance  of  Funds 

to  Appropriation  No.  268-815-01  99OO.OO 


On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5157— 

R2S0LV3Di  That  this  Commission  approves  and  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors,  the  enact- 
ment of  an  emergency  ordinance,  appropriating  the  sum  of 
h>2, 500.00,  from  the  Emergency  Reserve    Funa  to  the  credit  of 
Appropriation  No,  264-815-00,  to  provide  funds  for  payment  of 
premium  for  war  damage  insurance  lor  the  San  Francisco  Airport. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
^  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  51^8— 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway  Re- 
quest for  Intra  Fund  Transfer  in  amount  $2,000,00,  from 
Appropriation  No.  165-120-OO-Temporary  Salaries,  to  credit  of 
Appropriation    No.  165-135-OO-Sick  Leave  Per  Diem  Employees, 
to  provide  for  deficiency  in  latter  appropriation. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  5159— 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Power  anc.  Utilities  Engineering  Bureau  Request  for 
Allotment  in  amount       250,00,  under  Appropriation  No.  268-400- 
79-Equipment,  to  provice  for  purchase  of  five  automobiles  for 
use  in  patrolling  Hetch  Hetchy  Properties. 
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On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  514O-- 

R3S0LV3D,  That  this  Commission  approves  ano  hereby  re- 
quests the  Board  of  Supervisors  to  enact  an  ordinance,  authori- 
zing the  Director  of  Property  to  arrange  for  leasing  to  the 
highest  responsible  bidder,  for  a  period  not  to  exceed  five 
(5)  years,  portions  of  the  San  Francisco  Water  Department  Lake 
Merced  Property,  together  with  the  right  to  maintain  and 
operate  fishing  and  boating  activities  in  the  Lake  Merced 
waters  ana  concessions  for  the  convenience  of  the  public. 

On  motion  of  Commissioner  Nc  Kee,  seconded  by  Commissioner 
AicLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  SI4I— 

RESOLVED,  That  this  Co  mmission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Boara  of  Supervisors,  the 
enactment  of  an  emergency  ordinance,  appropriating  the  sum  of 
#7»800«00,  from  the  unappropriated  balance  of  funds  in  the  San 
Francisco  Water  Department,  for  the  purpose  of  guarding  San 
Francisco  Water  Department  properties  in  Alameda  County,  In- 
cluding the  valve  house  on  the  Bay  Crossing  Pipe  Line,  for 
period  from  July  1  to  August  31,  1942. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  514.2 — 

WHEREAS,  it  is  alleged  that  on  the  12th  day  of  December, 
1941,  Eva  Lane,  while  a  passenger  on  a  Municipal  Railway 
streetcar,  at  Van  Ness  Avenue  near  Jackson  Street,  was  injured 
when  said  street  car,  while  in  a  standing  position  was  struck 
by  a  run- a- way  Municipal  car;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  the 
said  Eva  Lane  is  alleged  to  have  suffered  severe  contusions  of 
the  right  shoulder,  muscle  spasm  of  the  right  shoulder,  severe 
.  sprain  of  the  right  wrist,    severe  muscle  spasm  of  the  lower 
back  and  severe  wrenching  of  the  neck;  and, 

WHEREAS,  verified  claim  was  filed  by  said  Eva  Lane  against 
the  City  and  County  of  San  Francisco,  in  the  amount  of  One 
Thousand  (U»  000.00)  Dollars,  within  60  days  after  said  ac- 
cident; and, 
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WHEREAS,  suit  was  filed  in  the  Municipal  Court  against 
the  City  and  County  of  San  Francisco  by  the  said  Eva  Lane  on 
February  21,  1%2,  in  the  sum  of  Eighteen  Hundred  ($l800.00) 
Dollars;  andf 

WHEREAS,  judgment  was  obtained  in  said  suit  in  favor  of 
plaintiff  Eva  Lane  against  the  City  and  County  of  San  Fran- 
cisco in  the  sum  of  One  Thousand  ($1,000.00)  Dollars;  and, 

WHEREAS,  defendant's  motion  for  a  new  trial  in  said  case 
on  the  gound  of  excessive  damages  was  denied;  and, 

WHEREAS t  a  cost  bill  in  the  amount  of  $73.00  has  been 
filed  by  the' Plaintiff  with  the  City  and  County  of  San  Fran- 
cisco; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  ana  he  is  hereby  authorized  and  directed 
to  pay  said  judgment  and  plaintiff's  costs  of  suit  incurred 
therein,  in  the  total  amount  of  i>l073»OO,  and  the  Controller 
is  hereby  authorized  and  requested  to  draw  his  warrant  in  said 
sum  in  payment  therefor. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO. 

WHEREAS,  E.  G,  Cahill,  as  Manager  of  Utilities  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  have 
approved  the  settlement  of  the  claim  of  Emma  Smith  against  the 
City  and  County  of  San  Francisco  in  the  sum  of  3150.OO: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously; 

— RESOLUTION  NO.  SIM — 
WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  have 
approved  the  settlement  ot  the  claim  of  Clara  Silverstein 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
-3195.00: 

THEREFORE,  BE  IT  RESOLVED '  by  this  Commission  that  said 
settlement  is  hereby  approved/ 


THEREUPON  THE  MEETING  ADJOURNED, 
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PUBLIC  UTILITIES  COMMISSION 


332nd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  6. 
1942  at  5:00  P.  M. 


Present:    Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F*  Byington  presided. 

On  motion  of  Co  mmissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  331st  regular  meeting  of  the 
Commission  held  June  29,  1542  were  approved. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  51/15— 

RESOLVED,  THAT    IN  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services,  subject  to  all  laws,  rules*  regulations  and  pro- 
visions of  the  United  States  Government  or  any  of  its  agen- 
cies including,  although  not  limiting  the  restrictions,  to 
the  war  production  board,  and  in  the  event  the  contract  may  be 
found  to  be  in  conflict  therewith,  no  liability  shall  attach 
to  the  City  and  County  of  San  Francisco,  Public  Utilities 
Commission  or  any  of  its  officers,  members  or  employees,  the 
contract  for  the  following  Fublic  Work  to  be  performed  for  the 
Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  in  pursuance  of  the  provisions  of  the  Charter  of  the 
said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  8-INCH  CAST  IRON  MAIN  IN  EGBERT 
AVENUE  from  PHELPS  TO  NEWHALL  STREET- SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  NO.  340,  be 

and  the  same  is  hereby  awarded  to  The  San  Francisco  Water 
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Department,  it  being  the  lowest  regular  and  responsible  bidder 
for  said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 


The  item  n  umbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  f?Standard  Specifications  for  Laying  Cast  Iron 
Mains,  Public  Utilities  Commission,  City  and  County  of  San 
Francisco",  dated  February,  194O: 

Item   Description  of  Item-Estimated  Quantity      Total  Amount 
No.  Unit  Price  for  Item 

1*    Excavation  and  backfill  for  8?f  pipe,  trench 
17"  wide  by  36™  deep;  920  linear  feet  at 
Fifty  cents  ($0«50)  per  linear  foot*  $  460.OO 

2.  Additional  excavation  and  backfill;  5  cubic 

yards  at  $1.00  per  cubic  yard  5»00 

3.  No  Item  3. 

4.  (a-1)  Installing  8:t  bell  and  spigot  cast  iron 

pipe;  920  linear  feet  at  Ten  Cents 

($0,10)  per  linear  foot.  92*00 

5.  Installing  fittings,  gate  valves,  etc.;  1600 

pounds  at  Three  Cents  ($0.03)  P^r  pound  48. 00 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  135  linear  feet  at  Fifty  five 

cents  ($0.55)  Per  linear  foot*  74»25 

7.  (a)  Repavement;  500  square  feet  of  street  pave- 

ment at  Twenty  eight  cents  ($0.28)  per 

square  foot.  140.OO 

8-9    No  Items  8  or  9 

10.    Estimated  field  inspection  cost,  Lump  sum  134.25 
(15  calendar  days  at  $8.95  per  calendar  day) 

A.    Materials  and  services  by  San  Francisco  Water 

Department  1.429.^0 

Total  amount  of  bid  $2,382.80 

And  all  other  bids  for  the  above  described  work  are  here  - 
by  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
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priation  66-951-310 


AND  BE  IT  FURTHER  RESOLVED,  The  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services. 

On  motion  of  Commissioner  McKee,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5U6~ 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No,  1,  in  amount  $20,794.57,  in  favor  of 
Pacific  Pipe  Line  Construction  Company,  under  SFWD  Contract 
No.  JlOC-Laying  44:?  Steel  Cross  Town  Discharge  Main. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5147— 

WHSREAS    the  Manager  of  Utilities  and  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department  have 
recommended  certain  changes  in  the  Rules  and  Regulations 
governing  water  service  to  Consumers,  looking  to  protection 
of  the  public  interest  by  the  restriction  of  areas  and  the 
premises  which  may  be  served  from  a  single  water  service: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Rules  and  Regulations 
Governing  Water  Service  to  Consumers  as  approved  and  adopted 
by  this  Commission  under  date  of  August  14»  1933*  are  hereby 
amended  by  modification  of  Rule  7,  Section  A  of  said  Rules  and 
Regulations,  which  rule,  as  amended,  will  read  as  follows: 

SECTION  A- INSTALLATION  OF  SERVICES 

Rule  7«  One  Service  supplying  two  or  more  consumers.  THE 
DEPARTMENT  RESERVES  THE  RIGHT  TO  LIMIT  THE  NUMBER  OF  HOUSES 
OR  BUILDINGS  AND  THE  AREA  OF  LAND  TO  BE  SUPPLIED  BY  ONE  SER- 
VICE CONNECTION. 

NO  SERVICE  CONNECTION  SHALL  BE  USED  TO 
SUPPLY  MORE  THAN  ONE  BUILDING  OR  PARCEL  OF  PROPERTY  EXCEPT 
WHERE  ALL  OF  SAID  BUILDINGS  OR  PARCELS  OF  PROPERTY  LIE  WHOLLY 
WITHIN  THE  PROPERTY  LINES  OF  A  SINGLE  CITY  BLOCK. 

When  more  than  one  consumer  is  supplied  through  one  ser- 
vice connection  and  meter  the  Department  will  hold  the  accepted 
applicant  for  water  service  responsible  for  the  bills  for  all 
water  supplied.    If  the  owner  of  the  premises  or  the  respon- 
sible applicant  desires  separate  billing  to  the  several  con- 
sumers, the  Department  will,  at  its  own  expense,  install 
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separate  services  and  meters  ana  render  bills  accordingly; 
provided,  the  owner  of  the  property  segregates  the  house  piping 
and  brings  it  to  the  curb  line  of  the  property. 

This  rule  is  applicable  only  within  the 
City  and  County  of  San  Francisco, 

THOSE  PROVISIONS  OP  THIS  RULE  LIMITING 
THE  AREA  AND  NUMBER  OF  BUILDINGS  THAT  MAY  BE  SUPPLIED  FROM  ONE 
SERVICE  DO  NOT  APPLY  TO  MILITARY  RESERVATIONS  OR  OTHER 
PROPERTIES  OWNED  AND  OPERATED  BY  GOVERNMENTAL  AGENCIES. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  51d8-~ 

WHEREAS,  E.  G.  Cahlll,  as  Manager  of  Utilities,  and  Thomas 
B.  Johnson,  Claims  Adjuster  ol  the  Municipal  Railway,  have 
approved  the  settlement  of  the  claim  of  Josephine  Meyer  against 
the  City  and  County  of  San  Francisco  in  the  sum  of  £L95»00: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5U9-- 

WHEREAS^  E.  G.  Cahlll,  as  Manager  of  Utilities  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway  have 
approved  the  settlement  of  the  claims  of  Ina  Ruth  Hoskins, 
Thelma  Pate  and  William  D.  Fredericks  against  the  City  and 
County  of  San  Francisco  in  the  sum  of  $65.00  each: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlements  are  hereby  approved. 


THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


333rd  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  13,  I942 
at  5:00  P.  M, 

****************************************************************** 


Present:  Commissioners  Lewis  P.  Bylngton,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  P.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconaed  by  Commissioner 
Mc  Kee,  the  minutes  of  the  332nd  regular  meeting  of  the 
Commission  held  July  6,  1942  were  approved* 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer;    the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5150— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Request  for  Allotment  and  Request  for  Intra  Fund 
Transfer: 

Additional  Allotment  in  amount  53>862.5°»    under  Appropriation 
No.  265-40°-°0»  to  provide  for  the  purchase  of  three  used 
32  passenger  motor  coaches. 

Departmental  Intra  Fund  Transfer*  in  amount  $200.00,  from 
Appropriation  No.  265-120-OO-Temporary  Salaries,  and  in  amount 
33, 000. 00,  from  Appropriation  No.  265- 130-OO- Wages,  to  credit 
of  Appropriation  No.  265-I26-OO,  to  provide  funas  for  new 
appropriation  set  up  for  Military  Leaves  with  Pay. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  5151— 

WHEREAS,  the  Commission  under  Resolution  N~.  50&9»  approved 
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and  authorized  execution  of  lease  with  the  United  States  of 
America- Weather  Bureau  for  space  in  the  Airport  Administration 
Building,  effective  April  1,  1942;  and, 

WHEREAS,  said  Weather  Bureau  has  requested  that  the 
effective  date  of  said  lease  be  made  to  read  June  1,  1942: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  that  portion  of  said 
Resolution  No.  5069  with  respect  to  the  effective  date,  be  snC 
the  same  is  amended  to  read  June  1,  1942- 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5152— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Payment  in  amount  $250,00,  payable  to  Joseph  C.  Sharp, 
Attorney,  for  services  in  connection  with  preparation  of  record 
on  appeal  to  the  United  States  Circuit  Court  of  Appeals  in  the 
case  of  Transbay  Construction  Company  v.  City  and  County  of 
San  Francisco, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  51^-- 

RESOLVED,  That  the  Board  of  Supervisors  is  hereby  re- 
quested to  enact  an  ordinance  directing  the  Director  of 
Property  to  solicit  and  advertise  for  bids  for  the  leasing  of 
Hangar  No.  4  ana  the  adjoining  area  used  as  repair  shops  and 
storeroom  space  situatec  in  the  San  Francisco  Airport  in  San 
Mateo  County,  190  square  feet  on  the  first  floor  of  the  Ad- 
ministration Building  at  said  airport  and  799  square  feet  on 
the  second  floor  of  said  Administration  Building.  The  said 
premises  are  to  be  used  only  by  a  person,  firm  or  corporation 
engaged  in  the  transportation  by  aircraft  of  persons,  property 
and  other  cargo,  and  is  an  alrcarrier  duly  licensed  by  the 
United  States  Government  to  engage  in  such  mode  of  transporta- 
tion. 

Solicitation  and  advertisement  for  bids  shall  stipulate 
the  area  to  be  leased  in  the  Administration  Building  in  terms 
of  square  feet,  ana  that  the  term  of  the  lease  shall  be  for  a 
period  of  twenty  years,  with  the  option  to  terminate  on  the 
bidder's  and  City's  part  within  the  term  created,  on  con- 
ditions to  be  agreed  upon. 
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No  bid  shall  be  given  favorable  consideration  unless  the 
bidder  is  one  recognized  as  financially  responsible  to  meet 
the  conditions  of  the  proposed  lease. 

Any  lease  entered  into  shall  be  subordinate  to  any 
existing  or  future  agreement  between  the  City  ana  the  United 
States,  relative  to  the  operation  or  maintenance  of  the  air- 
port during  the  time  of  war  or  national  emergency,  reserving 
to  the  City  the  right  to  le^se  the  airport  or  any  part  thereof 
to  the  United  States  Government  for  military  or  naval  use. 

All  other  terms  ana  conditions  in  the  lease  shall  be 
satisfactory  to  this  Commission,  and  the  right  to  reject  any 
and  all  bids  is  to  be  reserved  to  the  Commission. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5154.— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Departmental  Intra  Fund  Transfer  in  amount  51,991.14,  from 
Appropriation  No.  168-OOO-OO-Reserve  for  Adjustments,  to  credit 
of  Appropriation  no.  168-903-OO,  to  provide  for  war  emergency 
expenditures  in  connection  with  patroling  and  guarding  of 
Hetch  Hetchy  properties  for  period  ending  June  JO,  1942« 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  %55r~ 

RESOLVED*  That  this  Co  mmission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors,  the 
enacement  of  an  emergency  ordinance,  appropriating  the  sum  of 
#3,900.00  from  the  unappropriated  balance  of  funds  in  the  San 
Francisco  Water  Department,  for  the  purpose  of  guarding  San 
Francisco  Water  Department  properties  in  Alameda  County,  in- 
cluding the  valve  house  on  the  Bay  Crossing  Pipe  Line-month 
of  August,  1942. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer.  the  following  resolution  was  adopted  unanlmou  sly: 

— RESOLUTION  NO.  51*56-- 
WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
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Municipal  Railway  and  3.  G.  Cahill*  Onager  of  Utilties 
have  reconmended  a  compromise    of  the  suit  of  Edith  Atkinson 
against  the  City  ana  County  of  San  Francisco  for  the  sum  of 
363-50: 

NOW,  THEREFORE,  BE  IT  RESOLVED »  That  said  action  of  Thomas 
B.  Johnson  and  E.  G*  Cahill  be  and  the  same  is  hereby  approved. 


THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


334th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  20, 
1942  at  5:00  P.  M. 


Present:   Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F,  Byington  presided, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  333rd  regular  meeting  of  the 
Commission  held  JULY  13,  1542  were  approved. 

On  motion  of  Commissioner  Mc  Laughlin, seconded  "by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5157— 

WHEREAS,  San  Francisco  Airport  Contract  No.  6l  for 
furnishing  and  erecting  hangar  doors  at  San  Francisco  Airport, 
Byrne  Doors,  Inc.,  contractor,  should  have  been  completed 
April  14,  1942  in  accordance  with  the  time  limit  fixed  in  the 
contract  and  as  modified  by  Resolution  No.  4486  of  this 
Commission;  andf 

WHEREAS,  unavoidable  delays  in  the  prosecution  of  work 
under  this  contract  resulted  from  the  war  emergency  causing 
a  critical  labor  condition,  and  from  restrictions  placed  on 
the  contractor  due  to  war  emergency  operating  conditions  at 
the  airport;  and, 

WHEREAS'  the  contractor  has  diligently  prosecuted  the 
work,  but  duS  to  these  causes  beyond  his  control,  was  unable 
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to  complete  the  work  within  the  time  allowed,  but  actually 
completed  it  June  l6,  1%2;  63  days  after  the  expiration  of  the 
time  allowance  as  above  mentioned:: 

NOW,  THEREFORE,  3E  IT  RESOLVED,  That  this  Commission  ex- 
tend for  a  period  of  63  calendar  days  the  time  for  completion 
of  the  contract  for  furnishing  and  erecting  hangar  doors  at 
San  Prancisco  Airport  and  liquidated  damages  on  account  of  such 
delay  are  waived. 

On  motion  of  Commissioner  Mc  Kee*  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5I5&-- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  ana  Pinal  Payment 
in  amount  $5»553»52»  in  favor  of  Byrne  Doors,  Inc.,  under 
Airport  Contract  No.  6l-Purnishing  and  Erecting  Hangar  Doors 
at  San  Prancisco  Airport. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Pi liner,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5159— 

RESOLVED,  That  this  Commission  accepts  the  services  as 
satisfactorily  rendered  and  hereby  approves  Certificate  of 
Acceptance  and  Pinal  Payment  in  amount  ^6,000.00,  payable  to 
W.  D.  Peugh,  Architect,  for  services  in  preparing  plans  and 
specifications  including  architectural  and  engineering  super- 
vision for  the  construction  of  a  hangar,  shops,  engine  test 
house  and  Administration  Building  at  San  Prancisco  Airport* 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5l60— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No,  940  in  amount  '0c)O.3^f  and  Recommen- 
dation for  Contract  Payment  No.  950  in  amount  $1, 522,01,  in 
favor  of  Pacific  Pavements  Co.,  Ltd.  under  SFWD  Contract  No.  295 
Repaving  of  all  street  or  sidewalk  openings  where  the  paving 
has  been  removed  by  the  San  Prancisco  Water  Department. 
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On  motion  of  Commissioner  McLaughlin, seconded  "by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  Sl6l~ 

RESOLVED,  That  this  Commission  approves  anc  hereby 
authorizes  execution  of  agricultural  lease  of  W&ter  Department 
property  as  follows; 

To;    0.  H.  Taylor  of  San  Carlos,  covering  20  acres,  more  or 

less,  being  a  portion  of  Parcel  No.  37~ 
Belmont  Reservoir  Tract,  San  Mateo  County,  for  period  of  2 
years  and  two  and  one  half  months,  effective  July  15»  1942,  at 
a  rental  of  23.00  per  acre  per  annum. 

On  motion  of  Commissioner  Filmor,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5l62— 

RESOLVED f  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  the  following  Munici- 
pal Railway  Requests' for  Allocation  of  Funds  and  Departmental 
Work  Orders,  as  follows: 

Request  for  Allocation  of  Funds  No.  410  in  amount  ^2,271.00 
(Departmental  Work  Order  No.  1089  in  amount  $978-00),  under 
Appropriation  No.  65-925-128-Reconstruction  and  Replacement 
Fund,  to  pro viae  for  Replacement  Job,  No.  1477-Replacing 
single  track  skew  crossing  of  outbound  Municipal  Railway  track 
on  Market  Street  over  Market  Street  Railway  Company9 s  track  at 
Sutter  Street. 

Request  for  Allocation  of  Funds  No.  411  in  amount  $3, 827. 00 
(Departmental  Work  Order  No.  1090  in  amount  $1,842.00)  under 
Appropriation  No.  65-925-129-Reconstruction  and  Replacement 
Fund,  to  provide  for  Replacement  Job  No.  1478-Replacing  railway 
crossings  of  inbound  Market  Street  Railway  Company's  tracks 
on  Market  Street  over  Municipal  Railway  tracks  from  11th 
Street  (Oak  Street  .Extended). 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  51 6V- 

RESOLVED »  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Boara  of  Supervisors  a 
supplemental  appropriation  in  amount  $120.00,  from  Appropria- 
tion No.  266-110-14-Water  Department  Permanent  Salaries,  to 
credit  of  Appropriation  No,  2bo-110-08-Water  Department 
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Permanent  Salaries,  to  provide  aaditional  funds  required  to 
compensate  one  U127  Water  Service  Inspector  from  July  1,  1942 
to  June  30,  1943.  in  accordance  with  Section  5,  Bill  No.  1604, 
Ordinance  No.  1615. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  aaopted  unanimously: 

—RESOLUTION  NO.  5164— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department 
Request  for  Allotment  J  in  amount  $400.00,  under  Appropriation 
No.  266-126-00,  to  provide  funds  for  payment  of  Military 
Leaves. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  5165— 

WHEREAS f  the  South  Fork  bridge  of  the  Hetch  Hetchy  Rail- 
road a  cross  the  South  Fork  of  the  Tuolumne  River  is  in  need  of 
immediate  reconstruction  to  put  said  bridge  in  safe  condition 
for  use  during  the  approaching  winter;  and, 

WHEREAS,  satisfactory  arrangements  cannot  be  made  for 
performing  the  work  by  public  contract  on  account  of  (1)  im- 
practicability of  determining  the  extent  of  reconstruction 
and  amount  of  new  material  required  until  the  bridge  is  in 
course  of  dismantling  for  reconstruction;  (2)  the  necessity 
for  handling  traffic  over  the  bridge  during  reconstruction; 
and  (3)  the  difficulty  which  contractors  are  experiencing  in 
obtaining  labor  for  performance  of  such  small  and  isolated 
jobs: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  in  consonance  with 
Ordinance  No,  9.0871,  Section  10,  tfiis  Commission  declares  the 
existence  of  an  emergency  in  connection  with  the  reconstruction 
of  the  sala  bridge  anc  hereby  determines  that  the  most  ex- 
peditious manner  of  meeting  said  emergency  is  to  direct  the 
Manager  of  Utilities,  and  he  is  hereby  directed  to  obtain 
the  necessary  labor,  materials  and  equipment  for  said  work  in 
the  most  airect  manner  consistent  with  the  City's  employment 
and  purchasing  methods: 

BS  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby 
requested  to  certify  Request  for  Allocation  of  Funds  and 
Departmental  Work  Order,  in  amount  ,4,686.00,  under  Appropria- 
tion No.  68-925-OO-40,  to  proviae  for  reconstruction  of  said 
South  Fork  Bridge  as  hereinabove  outlined. 
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On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmerv,  the  following  resolution  was  adopted  unanimously; 


—RESOLUTION  NO.  5166— 


WHEREAS,  Carl  Enz,  Jr.,  by  his  guardian  ad  litem,  Carl 
Enz,  alleges  that  on  the  11th  day  of  my,  1934,  he  was  struck 
by  a  municipal  railway  street  car  near  the  intersection  of 
California  Street  and  22nd  Avenue;  ana, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  said 
plaintiffs  allege  that  Carl  Enz,  Jr.,  suffered  a  fracture  of 
his  right  leg,  and  injury  to  the  socket  of  his  right  hip,  which 
has  caused  the  right  leg  to  be  longer  than  the  other,  a  fracture 
of  the  pelvis,  serious  injury  to  his  kidneys  and  bladder  and 
also  an  injury  to  the  head  which  has  causea  a  permanent  loss 
of  hearing  to  the  extent  of  50:2 ;  and, 

WHEREAS,  suit  was  filed  against  the  City  and  County  of  San 
Francisco  in  the  sum  of  ^25,000.00;  and, 

WHEREAS,  on  the  7th  day  of  my,  1942,  a  verdict  against 
the  City  and  County  of  San  Francisco  was  rendered  by  a  jury 
sitting  before  the  Honorable  Franklin  A.  Griffin  of  the  Super- 
ior Court,  in  the  sum  of  ^15,000,00  principal,  ^171.60  costs, 
and  interest  at  the  rate  of       per  annum;  and, 

WHEREAS,  a  motion  for  a  new  trial  was  heretofore  argued 
before  the  Honorable  Judge  Franklin  A.  Griffin  and  said  motion 
was  denied;  and, 

WHEREAS,  the  City  Attorney  aoes  not  believe  that  an  appeal 
from  said  judgment  is  advisable  ana  so  advises  this  Com- 
mission; and, 

WHEREAS,  the  plaintiffs  have  agreed  to  accept  the  sum  of 
wl3>500»00  in  full  settlement  of  said  verdict  upon  the 
abandonment  of  the  appeal  alreaay  started. 

NOW,  TIEREFORE,  BE  IT  RESOLVED,  by  this  Commission,  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and  directed 
to  secure  an  abstract  of  judgment,  a  full  satisfaction  of 
judgment,  and  an  order  authorizing  compromise  in  the  sum  of 
3>13,500«°0  and  the  Controller  is  authorized  and  requested  to 
draw  his  warrant  in  the  sum  of  $13, 500,00  in  payment  thereof* 


THEREUPON  THE  MEETING  ADJOURNED . 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


335th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  27, 
1942  at  5:00  P.  M, 


Present:    Commissioners  Lewis  F«  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee* 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  334th  regular  meeting  of  the 
Commission  held  JULY  20,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5l6%— 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Controller^  certification  of  the  following  Munici- 
pal Railway  Orders  for  Work  and  Service  Order,  in  favor  of 
the  Market  Street  Railway  Company  for  services  to  be  rendered 
during  the  month  of  August,  1942: 

Order  for  Work  No.  398  in  amount  $500.00,  for  labor  and 
materials  in  connection  with  track  and  overhead  repairs  on 
Market  Street  and  various  other  locations  and  intersections 
and  at  Ferry  and  Bridge  Loops. 

Order  for  Work  No.  399  in  amount  $146.00,  proportion  of  expense 
to  be  incurred  in  connection  with  operation  of  cars  at  Ferry 
Terminal  and  for  curve  oiling  at  Bridge  and  Ferry  Loops. 

Service  Order  No.  873  in  amount  $3,746.20,  for  power  to  be 
furnished  and  for  operation  of  Municipal  Railway  cars  over 
tracks  of  the  Market  Street  Railway  Company. 
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On  motion  ot  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5l68~ 

WHEREAS,  Arthur  w«  Till,  Supervisor  of  Collections,  San 
Francisco  Water  Department  retired  from  the  service  of  the  City 
and  County  of  San  Francisco  on  July  1,  1942;  and, 

WHEREAS,  Mr.  Till  has  served  the  Spring  Valley  Water 
Company  and  the  San  Francisco  Water  Department  for  a  total 
p  eriod  of  thirty  four  years  and  three  months;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  de- 
partments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
important  service  Mr,  Till  has  rendered  the  people  of  San 
Francisco  while  employed  in  the  service  of  the  said  Spring 
Valley  Water  Company  and  of  the  San  Francisco  Water  Department: 

THEREFORE,    BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission,  in  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution  expresses  to  Mr.  Till,  its  best  wishes  for 
a  long  and  happy    life  and  the  assurance  of  its  appreciation 
of  work  well  performed;  and, 

3E  IT  FURTHER  RESOLVED    That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for  pres- 
entation to  Mr.  Arthur  W.  Till. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  SI 69 — 

WHEREAS'  James  J.  Ross,  Field  Collector,  San  Francisco 
Water  Department,  retired  from  the  service  of  the  City  and 
County  of  San  Francisco  on  June  1,  1942;  and, 

WHEREAS'  Mr.  Ross  has  served  the  Spring  Valley  Water 
Company  and  the  San  Francisco  Water  Department  for  a  total 
period  of  twenty  five  years  and  nine  months;  and, 

WHEREAS,  in  the  performance  of  his  duties, in  his  contacts 
with  the  public,  his  fellow  employees  ana  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 
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ITHEREAS,  the  Public  Utilities  Commission    recognizes  the 
valuable  service  Mr,  Ross  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  Spring  Valley  Water  Company  and 
by  the  San  Francisco  Water  Department: 

THEREFORE ,  32]  IT  RESOLVED,  That  the  Public  Utilities 
Commission,  in  behalf  of  the  people  of  the  City  ana  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution,  expresses  to  Mr*  Ross,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for  pre- 
sentation to  Nr.  James  J.  Ross. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5170— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Ketchy  Water 
Su  pply,  Power  and   Utilities  Engineering  Bureau  Request  for 
Allocation  of  Funds  and  Intra  Fund  Transfer  as  follows: 

REQUEST  for  Allocation  of  Funds  in  amount  $900.00,  under 
Appropriation  No.  68-925-OO-Z^L-Reconstruction  and  Replacement 
Fund,  to  provice  for  reconstruction  of  one  1937  -1/2  ton 
truck  No.  17. 

INTRA  fund  transfer,  in  amount  $217.00,  from  Appropriation 
No.  268-120-01 -Temporary  Salaries,  to  credit  of  Appropriation 
No.  268-126-01,  to  provide  for  payment  of  military  leave- 
Thomas  P.  Maher-Power  House  Operator. 

On  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
McKee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5171— 

RESOLVED,  That  that  certain  agreement  made  and  entered 
into  by  and  between  the  City  ana  County  of  San  Francisco  and 
the  Unitec  Railroads  of  San  Francisco,  dated  May  1,  1917*  "to 
which  agreement  the  Market  Street  Railway  Company  has  succeeded 
and  which  agreement  concerns  the  exchange  of  transfers  between 
the  Union  Street  Line  of  the  Municipal  Railway  and  the  Fillmore 
Street  Line  of  the  Market  Street  Railway  Company  of  San 
Francisco,  be  ana  the  same  is  hereby  considered  as  being 
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extended  and  is  extended  for  a  period  of  six  months  commencing 
August  26,  1942. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
McKee,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  5172-- 

WHEREAS ,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  the  San  Francisco  Water  Department 
as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  execution  of  the  same  as  follows: 

To:    San  Francisco  Archers«34Dl  Irving  Street 

Permit  to  occupy  and  utilize  all  of  the  property  acquired 
for  the  proposed  Sutro  Reservoir,  for  the  purpose  of  a  field 
archery  range  for  use  solely  and  only  by  ana  for  the  benefit 
of  the  members  and  guests  of  the  San  Francisco  Archers  Club 
and  for  their  organized  activities  in  the  sport  of  archery. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  51 7 V- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance    with  plans  and  specifica- 
tions; approves  Credit  Order  No,  858  in  amount  $21,320.19, 
being  the  difference  between  estimated  and  actual  quantities; 
approves  Certificate  of  Acceptance  and  Final  Payment  in 
amount  $2,490.48,  payable  to  Pacific  Pavements  Co.  Ltd.,  under 
SFWD  Contract  No.  299-Repaving  of  all  street  or  sidewalk 
openings  where  the  paving  has  been  removed  by  the  Water  De- 
part ment-Fiscal  year  1 941- 1 942. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  aaopted  unanimously; 

—RESOLUTION  NO.  5174— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  ana  Final  Payment  in 
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amount  ^2,495.00,  payable  to  A.  Nelson,  Inc#,  under  Municipal 
Railway  Contract  Wo.  206-Constructing  Storeroom  Addition  in  the 
Geary  Street  Carhouse. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5175— 

WHEREAS,  the  South  Fork  bridge  of  the  Hetch  Hetchy 
Railroad  across  the  South  Fork  of  the  Tuolumne  River  is  in 
need  of  immediate  repair  and  recondition  to  put  said  bridge  in 
safe  operating  condition;  and, 

WHEREAS'  it  is  necessary  that  the  Hetch  Hetchy  Railroad  , 
be  maintained  in  an  operating  condition  in  order  to  maintain, 
operate  and  protect  Hetch  Hetchy  Water  ana  Power  Properties; 
and, 

WHEREAS,  unless  said  bridge  is  immediately  repaired  and 
reconditioned,  further  damage  will  occur  to  the  structure 
creating  a  condition  which  will  (1)  endanger  the  property  of 
the  City  and  County  of  San  Francisco  and  (2)  impair  progress 
in  the  operation  of  the  Water  ana  Power  Utilities  with  con- 
sequent loss  in  revenues: 

NOW,  THEREFORE,  BE  IT  RE SOLVED »  That  in  consonance  with 
Ordinance  No,  9«o871>  Section  10,  this  Commission  declares 
the  existence  of  an  emergency  in  connection  with  the  repair 
and  recondition  of  the  said  bridge  and  hereby  determines  that 
the  most  expeditious  manner  of  meeting  said  emergency  is  to 
direct  the  Manager  of  Utilities,  and  he  is  hereby  directed  to 
obtain  the  necessary  labor,  materials  and  equipment  for  said 
work  in  the  most  direct  manner  consistent  with  the  City?s 
employment  ana    purchasing  methods: 

BE  IT  FURTHER  RESOLVED >  That  the  Controller  is  hereby 
requested  to  certify  Request  for  Allocation  of  Funds  and  De- 
partmental Work  Order,  in  amount  ^4,686.00,  under  Appropria- 
tion No.  68-925-OO-40,  to  provide  for  repair  and  recondition 
of  said  South  Fork  Bridge  as  hereinabove  outlined. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  5165,  adopted 
July  20,  1942  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  McKee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  51 76-- 
RSSOLVED,  That  this  Commission  approves  and  hereby  re- 
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quests  the  controller's  certification  of  Water  Department  Re- 
quest for  Departmental  Inter  Fund  Transfer,  in  amount  #500.00, 
debiting  Water  Operating  Fund  ana  crediting  Hetch  Hetchy 
Project  Operating  Fund,  transferring  to  latter,  the  sum  of 
$500*00,  appropriated  by  Board  of  Supervisors  for  payment  of 
premiums  on  War  Risk  Insurance. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5177 — 

WHEREAS,  Frank  Norton  filed  a  claim  and  has  brought  suit 
thereon  against  the  City  and  County  of  San  Francisco  and 
Samuel  Nielsen,  motorman,  for  the  sum  of  $25»000.00,  alleging 
that  on  the  13th  day  of  February,  1941,  said  Frank  Norton  was 
run  over  and  injured  by  the  fender  forward  part  of  a  Municipal 
Railway  street  car,  ana  he  alleges  that,  as  a  result  of  said 
striking  and  running  over  his  body,  he  suffered  a  brain  con- 
cussion*  lacerations  of  the  back  side  of  his  scalp,  a  hematoma 
of  the  occipital  region,  contusions  of  his  back  and  skull, 
abrasions  of  the  left  side  of  pelvis,  and  a  fracture  of  his 
left  ankle;  and, 

WHEREAS,  said  suit  was  triea  before  a  jury  presided  over 
by  Hon.  Robert  Mc  Williams,  and  resulted  after  a  four  day  trial 
in  a  verdict  being  rendered  against  the  City  and  County  of  San 
Francisco  for  the  sum  of  $2500.00  and  costs;  and, 

WHEREAS,  a  motion  for  a  new  trial  was  interposed  and 
argued,  and  was  denied  by  the  Judge  of  sale  Court;  and, 

WHEREAS,  plaintiff  has  agreed  to  waive  interest  and 
costs  in  the  sum  of  approximately  £300.00,  provided  said  judg- 
ment is  paid  within  a  reasonable  time:  and, 

WHEREAS,  the  City  Attorney  advises  against  an  appeal  in 
this  matter  and  recommends  payment  of  said  judgment: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  to  fully 
compromise  and  settle  all  claims  for  damages  held  by  said 
Frank  Norton  against  the  City  and  County  of  San  Francisco 
and  Samuel  Nielsen  for  the  sum  of  $2500.00  and  the  Controller 
is  authorized  and  requested  to  draw  his  warrant  in  said  sum 
in  payment  therefor. 


On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  SI78— 

WHEREAS,  Mrs*  Frances  Westbrook  has  filed  a  claim  against 
the  City  and  County  of  San  Francisco  for  damages  alleged  to 
have  been  suffered  by  her  while  attempting  to  board  a  street 
car  at  Sutter  Street  and  Van  Ness  Avenue  on  June  12,  1542;  she 
further  alleges  that  while  in  the  act  of  boarding  said  street 
car,  the  car  started  up  suddenly  and  unexpectedly,  throwing 
her  to  the  pavement  of  Van  Ness  Avenue  and  she  further  alleges 
that  in  said  accicent  she  suffered  an  oblique  fracture  through 
the  last  segment  of  the  sacrum  and  that  the  X-ray  pictures 
depict  this  situation  and  show  a  displacement  of  about  4.cm;and 

WHEREAS,  Thomas  B.  Johnson,  claims  adjuster  of  the  Munici- 
pal Railway  has  reached  a  tentative  settlement  with  Mr.  and 
Mrs,  Westbrook  for  the  payment  of  damages  alleged  to  have  been 
sustained  in  said  accident  in  the  sum  of  ^350,00,  subject  to 
the  approval  of  this  commission,  and  said  Thomas  B.  Johnson 
has  fully  explained  the  facts  and  circumstances  of  said  acci- 
dent to  Lewis  F«  Byington:  and, 

WHEREAS,  the  City  Attorney  recommends  payment  of  said  sum 
of  535COO  in  full  release  and  settlement  of  all  claims  and 
demands  of  any  kind  or  character  held  by  Mr.  and  I^s.  Westbrook 
as  a  just  and  reasonable  sum  to  be  paid  said  parties  for  the 
injuries  and  damages  so  sustained: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  hereby  authorized  to  fully  com- 
promise and  settle  all  claims  for  damages  held  by  said  Mr,  and 
Mrs.  Westbrook  against  the  City  and  County  of  San  Francisco  for 
the  sum  of  $350.00  and  the  Controller  is  authorized  and  re- 
quested to  draw  his  warrant  in  said  sum  in  payment  theref or 4 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5179— 

WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities,  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway, 
have  approved  the  settlement  of  the  claim  of  Elviria  Camozzi 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
3175.00: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 
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On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5l80" 

WHEREAS,  E.  G*  Cahlll,  as  Manager  of  Utilities  and  Thomas 
B,  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  have 
approved  the  settlement  of  the  claim  of  George  Haley  against 
the  City  and  County  of  San  Francisco  in  the  sum  of  $175. 00: 

THEREFORE,  BE  IT  RESOLVED,  By  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McKee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5l8l~ 

WHSREAS,  it  is  alleged  that  while  Frank  Mifsud  on  the  25th 
day  of  June,  1942,  was  a  passenger  on  a  ffB?t  car  of  the  Munici- 
pal Railway,  said  "BM  car  collided  with  a  cable  car  of  the 
Market  Street  Railway  Company  at  the  Intersection  of  Geary  and 
Powell  Streets;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident, said 
Frank  Mifsud  alleges  that  he  received  severe  contusions  and 
abrasions  on  and  about  the  body,  a  sprained  back,  torn  and 
sprained  muscles  in  and  about  the  sacro-iliac  region, and  torn 
and  sprained  muscles  between  the  shoulders; and, 

WHEREAS    suit  was  filed  against  the  City  and  County  of  San 
Francisco  in' the  sum  of  one  thousand  ($1,000.00) ;  and, 

WHEREAS,  Thomas  B.  Johnson, Claims  Adjuster  of  the  Munici- 
pal Railway,  has  agreed  upon  a  settlement, subject  to  the  ap- 
proval of  this  Commission  of  all  claims  for  damages  held  by  : 
said  Frank  Mifsud,  said  settlement  being  in  the  sum  of  one 
thousand  dollars  ($1,000.00)  ana  the  City  Attorney  advises 
this  Commission  that  under  all  the  circumstances  of  this  case, 
in  his  opinion  said  sum  of  one  thousand  dollars  ($1,000.00) 
is  a  reasonable  sum  to  be  paid  in  this  case: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  ana  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Frank  Mifsud  against  the  City  and  County  of  San  Francisco 
for  the  sum  of  one  thousand  dollars  ($lf000.00)  and  the  Con- 
troller is  authorized  ana  requested  to  araw  his  warrant  in  said 
sum  in  payment  therefor. 

THEREUPON  THE  MEETING  ADJOURNED* 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


336th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST 
3,  1942f  at  5:00  P.  M. 


Present:    Commissioners  Lewis  F.  Byington,  George  Filmer  and 
Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  335th  regular  meeting  of  the 
Commission  held  July  27,  1942  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5l82— 

WHEREAS,  Alexander  Ruxton,  Assistant  Chief  Engineer  of 
Stationary  Steam  Engines,  San  Francisco  Water  Departments  re- 
tired from  the  service  of  the  City  and  County  of  San  Francisco 
on  July  1,  1942;  and, 

WHEREAS,  Mr,  Ruxton  has  served  the  Spring  Valley  Water 
Company  and  the  San  Francisco  Water  Department  for  a  total 
period  of  thirty  six  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration; and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr,  Ruxton  has  renderea  the    people  of  San 
Francisco  while  employed  by  the  Spring  Valley  Water  Company  anc 
by  the  San  Francisco  Water  Department: 
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THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission,  In  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  service 
by  this  resolution  expresses  to  Mr'.  Ruxton  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for  pres- 
entation to  Mr,  Alexander  Ruxton. 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  Slfo— 

WHEREAS >  E«  J.  Treacy,  contractor  under  SFWD  Contract  No. 
302-For  the  Laying  of  6-Inch  and  8- Inch  Cast  Iron  Mains  in 
20th  Avenue  and  Eucalyptus  Drive,  has  in  writing,  requested 
that  said  contract  be  cancelled;  and, 

WHEREAS »  the  work  of  installation  of  mains  under  said 
WD  Contract  No.  302  was  never  commenced  owing  to  abandonment 
of  the  project  for  the  development  of  Merced  Terraces  of  which 
the  installation  of  mains  in  said  20th  Avenue  and  Eucalyptus 
Drive  was  a  part: 

THEREFORE,  BE  IT  RESOLVED'  lhat  in  consideration  of  the 
said  S.  J,  Treacy  furnishing  this  Commission  with  proper  re- 
lease, discharging  the  City  and  County  of  San  Francisco  from 
any  and  all  claims  and  demands  for  all  matters  growing  out  of 
or  connected  with  said  Contract  No.  302,  this  Commission 
hereby  rescinds  anc  cancels  said  Contract  No.  302,  as  awarded 
under  this  Commission's  resolution  No.  4518,  adopted  under 
date  of  July  21,  194K 

On  motion    of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  51&d~ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department 
Request  for  Allocation  of  Funds,  in  amount  $7,600. 00,  under 
Appropriation  No.  66-953-OO-Baden  Pumping  Station,  to  provide 
for: 

(1)  Transfer  from  Hetch  Ketchy  1932  Bond  Fund-Corral 
Hollow  Pumping  Plant  of  2-1000  HP  motors  installed 
in  Baden  Pumping  Station-$5,600,00 

(2)  Estimated  cost  of  fencing  to  complete  the  station 
and  protect  against  sabotage-#2, 000*00 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  53.85-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Request  for  Additional  Allotment,  in  amount  ^13,500. 00,  under 
Appropriation  No.  265-804-OO,  to  provide  for  passenger  and 
damage  claims  for  period  to  September  30,  1942,  due  to  payment 
of  judgment  in  amount  $13,500.00,  in  the  action  of  Carl  Enz,  Jr. 
v.  Municipal  Railway,  Claim  No.  50287-Resolutlon  N~.  5166. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5l86~ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Bureau  of  Light,  Heat 
and  Power  Request  f or"Allotment  in  amount  $240.00,  under 
Appropriation  No.  263-40O-OO,  to  provide  for  purchase  of  one 
Weston  Luminometer. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5187— 

WHEREAS,  the  Manager  of  the  Municipal  Railway  has 
recommended  the  granting  of  a  certain  revocable  permit  for  the 
use  and  occupancy  of  land  and  property  under  the  control  of 
the  Municipal  Railway  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  execution  of  the  same  as  follows: 

Chief  Administrative  Officer  of  the  City  and  County 
of  San  Francisco 

permit  to  occupy  and  utilize  a  portion  of  the  Twin  Peaks 
Tunnel  on  the  east  end  of  the  northern  platform  of  the  Forest 
Hill  Station  for  the  construction  of  a  reinforced  concrete 
vault  for  the  storage  of  microfilm  copies  of  the  vital  records 
of  the  City  and  County  of  San  Francisco, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5l88 — 


RESOLVED,  That  this  Commission  approves  ana  hereby 


authorises  the  rfenager  of  Utilities,  to  direct  B.  M.  Doolin, 
Manager  and  Chief  Engineer  of  San  Francisco  Airport,  to  proceed 
to  Washington,  D.  C,  for  the  purpose  of  conferring  with 
Federal  Officials  and  securing  governmental  aid  in  the  de- 
velopment of  the  San  Francisco  Airport;  and, 

BE  IT  FURTHER  RESOLVED,  That  necessary  travelling  ex- 
penses are  deemed  to  be  contracted  in  the  performance  of  rou- 
tine duties  payable  from  Appropriation  No«  99-900-56. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5l6q~ 

RESOLVED*  That  E.  G.  Cahill,  Manager  of  Utilities,  Public 
Utilities  Commission-City  and  County  of  San  Francisco  be  and 
he  is  hereby  authorized  to  enter  into  le^se  agreement  with  the 
United  States  of  America,  leasing  to  said  United  States  of 
America,  certain  portions  of  the  San  Francisco  Airport 
property,  consisting  of  Hangars  2-3-5  (two  sections)  fire  house, 
comfort  station  together  with  ingress  and  egress  thereto  and 
therefrom,  as  more  fully  described  in  that  certain  memorandum 
of  lease  dated  February  5»  1942;  that  the  term  of  occupancy 
shall  be  for  a  period  of  February  5,  1942  to  June  50,  1942, 
with  right  of  renewal  for  fiscal  year  1942-1945;  total  amount 
to  be  paid  for  use  of  said  premises  shall  be  One  Dollar 

(31.00) • 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  aaopted  unanimously: 

— RESOLUTION  NO.  5190— 

WHEREAS,  it  is  allegea  that  while  Otto  W.  Hoffman  was 
riding  as  a  passenger  on  a  Municipal  Railway  bus  southbound 
on  10th  Avenue  and  Anza  Streets,  saia  bus  was  caused  to  come 
to  a  violent  stop  and  by  reason  of  the  sudden  stop  Mr,  Hoffman 
was  caused  to  be  thrown  from  his  seat  against  an  iron  bar;and 

WHEREAS,  by  reason  of  the  happening  of  said  accident  it 
is  allegea  by  said  Otto  W.  Hoffman  that  he  suffered  a  chip 
fracture  of  the  right  shoulder,  together  with  bruises  and  con- 
tusions about  his  shoulder  joint;  and, 

WHEREAS,  claim  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of   ,250.00;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway,  has  agreed  upon  a  settlement,  subject  to 
the  approval  of  this  Commission,  of  all  claims  for  damages 
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hold  by  said  Otto  W.  Hoffman,  said  settlement  being  in  the  sum 
of  $250.00  and  the  City  Attorney  advises  this  Commission  that 
under  all  the  circumstances  of  this  case,  in  his  opinion  said 
sum  of  5250.OO  is  a  reasonable  sum  to  be  paid  in  this  case: 

NOW,  TK2R3F0R2,  B2  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and 
directed  to  fully  compromise  and  settle  all  claims  for  damages 
held  by  said  Otto  W.  Hoffman  against  the  City  and  County  of 
San  Francisco  for  the  sum  of  $250.00  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

THEREUPON  THE  MEETING  ADJOURNED . 


sst.  Secretary 
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PUBLIC  UTILITIES  COMMISSION 


337th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST  10, 
1942  at  5:00  F.  M. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  336th  regular  meeting  of  the 
Commission  held  August  3»  1942  were  approved. 

On  motion  of  Commissioner  Mc  Laughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5191— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No,  2,  in  amount  $19,702.50,  in  favor  of 
Pacific  Pipe  Line  Construction  Company,  under  SFWD  Contract 
No.  310~c»  Laying  44- Inch  Steel  Cross  Town  Discharge  Main, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5192— 

RESOLVED*  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  1,  in  amount  $11,182.50,  in  favor 
of  Peter  Sorenson,  under  Airport  Contract  No.  08-Cons true ting 
Road  to  Coast  Guard  Air  Station  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Filmer,  seconded  by  commissioner 
McKee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  SI 9^ — 
RESOLVED,  That  this  Commission  approves  and  authorizes 
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execution  of  Water  Department  agricultural  lease  as  follows: 

Mrs.  Vivian  R.  Tennant-3536  Sunset  Boulevard,  Los 
Angeles,  covering  100  acres,  being  portions  of  the 
Sunol  Portion  of  the  Rancho  El  Valle  de  San  Jose, 
Alameda  County,  for  period  of  three  years,  beginning 
November  1,  1942,  at  a  cash  rental  of  $250,00  per 
annum,  land  to  be  used  for  agricultural  purposes 
only. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5194— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  Director  of  Property,  to  lease  to  Richard 
Lopez,  Lot  No.  3  of  the  Vallejo's  Mill  Tract,  Alameda  County, 
on  a  month  to  month  basis,  beginning  July  1,  1942,  at  an 
annual  rental  of  '^O.OO,  said  land  being  under  the  jurisdiction 
of  the  San  Francisco  water  Department. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO. 

RESOLVED,  That  where  the  words  "the  east  end  of  the 
northern  platform  of  the  Forest  Hill  Station7*  appear  in  Reso- 
lution No.  5187  and  in  the  revocable  permit  authorized  there- 
under, the  same  is  hereby  amended  to  read  "the  west  end  of 
the  northern  platform  of  the  Forest  Hill  Station". 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

- -RESOLUTION  NO.  r197~ 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Controller's  certification  of  Hetch  He tchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Intra  Fund  Transfer,  in  amount  $59.25,  to  the  credit  of 
appropriations  under  the  Purchaser  of  Supplies,  to  provide  for 
purchase  of  canneo  foodstuffs  under  Purchaserot  Supplies' 
Proposal  8716,  for  balance  of  calendar  year. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5198— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, the 
enactment  of  an  emergency  ordinance,  appropriating  the  sum  of 
33,900.00,  from  the  Water  Department  surplus  fund,  for  the 
purpose  of  providing  for  payment  of  personal  services  and  mis- 
cellaneous contractual  expense  in  connection  with  guarding 
Water  Department  properties  in  Alameda  County,  month  of 
September,  1942, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5199-- 

RESOLVED,  That  an  agreement  be  entered  into  with  the 
Pacific  Telephone  anc  Telegraph  Company,  under  the  terms  of 
which  the  said  Telephone  Company  shall  furnish  exchange  and 
toll  telephone  service  from  the  said  Telephone  Company  for  use 
of  the  Municipal  Railway  in  the  Twin  Peaks  and  Sunset  Tunnels, 
deemed  inaccessible  or  hazardous  by  the  said  Telephone  Company 
and  to  connect  certain  telephone  circuits  with  exchange 
telephone  service  facilities,  subject  to  the  terms  and  con- 
ditions as  enumerated  in  said  agreement , 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5200— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department  Re- 
quest for  Additional  Allotment,  in  amount  ^225.00,  under 
Appropriation  No.  266-126-00,  to  provide  for  payment  of 
military  leaves. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  by  the  following 
vote: 

AYES  NOES 
Commissioner  George  Filmer        Commissioner  Lewis  F.Byington 
Commissioner  JohnP. McLaughlin 
Commissioner  Sam  Mc  Kee 

— RESOLUTION  NO,  S201-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
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quests  the  Board  of  Supervisors  to  enact  an  ordinance  authori- 
zing sale  of  land,  located  on  the  southerly  line  of  Jefferson 
Street,  east    of  Jones  Street,  San  Francisco,  California,  land 
being  under  the  jurisdiction  of  the  Municipal  Railway* 

Commissioner  Byington  stated  that  he  voted  against  the 
sale  of  the  property  as  he  haa  consistently  opposed  the  city 
parting  with  title  to  real  property  which  was  favorably  located 
for  trade  or  business  or  for  future  use  by  public  utilities. 
That  he  believed  municipalities  should  retain  their  realty 
holdings  for  future  beneficial  use  or  profit,  or  for  educational 
or  park  purposes. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Fllmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  r)202- - 

WHEREAS,  it  is  alleged  that  while  Eva  M.  Gunsolus,  on  the 
7th  day  of  my,  1942,  was  alighting  from  a  Municipal  Railway 
TM"  car  at  the  intersection  of  l8th  ana  Church  Streets,  that 
said  street  car  started  prematurely;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accioent, 
said  Eva  M.  Gunsolus  alleges  that  she  suffered  a  calles 
fracture  of  the  left  wrist,  together  with  bruises  on  and 
about  her  body;  and, 

WHEREAS,  claim  was  filed  against  the  City  ana  County  of  San 
Francisco  in  the  sum  of  $1,000.00:  and, 

WHEREAS,  Thomas  B,  Johnson,  Claims  Adjuster  of  the 
Municioal  Railway,  has  agreed  upon  a  settlement,  subject  to  the 
approval  of  this  Commission,  of  all  claims  for  damages  held  by 
said  Eva  M.  Gunsolus,  said  settlement  being  in  the  sum  of 
$300.00,  and  the  City  Attorney  advises  this  Commission  that 
under  all  the  circumstances  of  this  case,  in  his  opinion  said 
sum  of  Three  Hundred  ($300.00)  Dollars  is  a  reasonable  sum  to 
be  paid  in  this  case. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
Eva  M.  Gunsolus  against  the  City  and  County  of  San  Francisco 
for  the  sum  of  Three  Hundred  Q300.OO)  Dollars,  anc  the  Con- 
troller is  authorized  and  requested  to  draw  his  warrant  in 
said  sum  in  payment  therefor. 
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On  motion  of  Corrmissioner  Mc  Kee,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  E.  G.  Cahill*  as  Manager  of  Utilities,  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway, 
have  approved  the  settlement  of  the  claim  of  Morris  Morgan 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
$150.00: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 


THEREUPON  THE  MEETING  ADJOURNED, 


— RESOLUTION  NO.  520V- 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


338th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST 
17,  1942  at  5:00  P.  M. 

****************************************************************** 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and.  Sam   Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  ^Xh.  regular  meeting  of  the 
Commission  held  August  10,  1942  were  approved. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5204.— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  1  in  amount  $400.06  and  Recommenda- 
tion for  Contract  Payment  No.  2  in  amount  $1,498.41,  in  favor 
of  Pacific  Pavements  Co.,  Ltd.,  under  SFWD  Contract  No.  339- 
Repaving  of  all  street    or  sidewalk  openings  where  the  paving 
has  been  removed  by  the  San  Francisco  water  Department, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  520*5— 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Controller^  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Intra  Fund  Transfer,  in  amount  ^6,000.00,  from  Appropriation 
No.  92-OOO-OO-1932  Bond  Fund  Unallocated,  to  the  credit  of 
Appropriation  No.  92-500-53,  to  provide  for  purchase  and  in- 
stallation of  metering  equipment  supplying  power  to  Aluminum 
Plant    as  required  by  contract  with  Defense  Plant  Corporation. 
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On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5206-- 

WKEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
and  property  under  control  of  the  San  Francisco  Water  Depart- 
ment as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  execution  of  the  same  as  follows: 

To:     Westvaco  Chlorine  Products  Corporation 

Permit  to  install,  maintain  and  use  a  6-inch  water  pipe  line, 
a  4-inch  gas  pipe  line  and^a  6-inch  sewer  line  across  the 
Hetch  Hetchy  Bay  Crossing  flpe  Line  right  of  way  near  Newark 
in  Alameda  County, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  520?-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Allocation  of  Funds,  In  amount  $1,000.00,  under  Appropriation 
No.  99-030-57,  to  provide  for  inspection,  supervision  and  field 
engineering  on  paving  in  the  United  Air  Lines  Corporation 
Terminal  Area. 

On  motion  of  Commissioner  McLaughlin, seconded  fey  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5208— 

RESOLVED,  That  in  accordance  with  the  recommendations 
of  the  Manager  of  Utilities,  this  Commission  authorizes  and 
directs  that  the  Bureau  or  Department  Heads  of  the  Commission 
be  guided  by  the  following  procedure  in  the  case  of  employees 
under  their  jurisdiction  who  have  been  on  sick  leave  with  or 
without  pay: 

1.  That  any  employee  who  has  been  allowed  sick  leave  with  or 
without  pay  for  sixty  (60)  consecutive  days  shall  be  examined 
by  a  physician  or  surgeon,  preferably  appointed  by  the  Board 
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of  Administration  of  the  San  Francisco  City  Employees  Retire- 
ment System,  to  determine  whether  or  not  said  employee  is  per- 
manently disabled: 

2.    That  the  same  action  be  taken  in  the  case  of  any  employee 
who  has  been  allowed  sick  leave  with  or  without  pay  for  a 
total  of  ninety  (90)  days  within  any  six  month  period: 

5.    That  if  the  conclusion  of  the  examining  physician  or 
surgeon  is  to  the  effect  that  the  employee  is  permanently  dis- 
abled, the  Bureau  or  Department  Head  shall,  with  the  approval 
of  the  Manager  of  Utilities, immediately  make  recommendation  to 
the  Board  of  Administration  of  said  Retirement  System  that  the 
employee  be  retired  for  disability,  if  otherwise  eligible  for 
retirement. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5209-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department 
Request  for  Intra  Fund  Transfer  in  amount  $1,000,00,  from 
sub-appropriations  under  Permanent  Salaries,  to  credit  of  Ap- 
propriation No.  266-126-00,  to  provide  additional  funds  for 
payment  of  military  leave. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5210— 

WHEREAS,  Roger  D.  mnwaring  was  the  owner  of  a  1938  Ford 
Deluxe  automobile  which  was  parked  on  Geary  Street  near 
Stanyan  Street,  and  which  automobile  was  of  the  approximate 
value  of  Five  Hundred  Fifteen  ($515.00)  Dollars;  and, 

WHEREAS ,  on  the  13th  day  of  August,  1942,  said  automobile 
while  so  parked  was  violently  collided  with  by  Municipal  Bus 
No.  59>  anG       reason  of  said  collision  said  automobile  was 
damaged  beyond  repair;  ana, 

WHEREAS,  Frank  C.  Bockmier,  Acting  Claims  Adjuster  for 
the  Municipal  Railway,  has  agreed  upon  a  settlement,  subject 
to  the  approval  of  this  Commission,  of  all  claims  for  damages 
in  flicted  upon  said  automobile,  said  settlement  being  in  the 
sum  of  Four  Hundred  Twenty  Five  (£425.00)  Dollars,  and  the 
City  Attorney  advises  this  Commission  that,  under  all  the  cir- 
cumstances of  this  case,  in  his  opinion  the  said  sum  of  Four 
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Hundred  Twenty  Five  ($425*00)  Dollars  Is  a  reasonable  sum  to 
be  paid  to  Roger  D.  mnwaring  in  full  release  of  all  claims  of 
property  damage  sustained: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
Roger  D.  Manwaring  against  the  City  and  County  of  San  Fran- 
cisco for  the  sum  of  Four  Hundred  Twenty  Five  ('£425.00)  Dol- 
lars, and  the  Controller  is  authorized  and  requested  to  draw 
his  warrant  in  said  sum  in  payment  therefor. 


HEARING: 

Representatives  of  the  Miraloma  Park  District  and  of 
the  Eureka  Valley  District  appeared  before  the  Commission  in 
connection  with  the  petition  of  the  latter  district  for  an 
extension  of  the  Municipal  Railway  Bus  Route  No.  7  (Miraloma 
Park)  to  17th  and  Market  Streets.  After  hearing  speakers  of 
both  districts,  Presiaent  Lewis  F.  Byington  advised  those 
present  that  the  matter  would  be  taken  under  advisement  by 
the  Commission. 

THEREUPON  THE  MEETING  ADJOURNED • 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


339th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST 
24,  I942  at  5:00  P.  M. 


Present;    Commissioners  Lewis  F.  Byington,  George  Filmer  and 
Sam  Mc  Kee 

President  Lewis  F*  Byington  presided, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  338th  regular  meeting  of  the 
Co  mmission  held  August  17,  1>42  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5211-- 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Orders  for  Work  and  Service  Order,  in  favor  of  the 
Market  Street  Railway  Company  for  services  to  be  rendered 
during  the  month  of  September,  1942: 

Order  for  Work  No,  401,  in  amount  #500,00,  for  labor  and 
material  in  connection  with  track  and  overhead  repairs  on 
Market  Street  and  various  other  locations  and  intersections 
and  at  ferry  and  bridge  loops. 

Order  for  Work  No,  402  In  amount  $146.00,  proportion  of  ex- 
pense to  be  incurred  in  connection  with  operation  of  cars  at 
ferry  terminal  and  for  curve  oiling  at  bridge  ana  ferry  loops. 

Service  Order  No.  875  in  amount  53,746,20,  for  power  to  be 
furnished  and  for  operation  of  Municipal  Railway  cars  over 
tracks  of  the  Market  Street  Railway  Company, 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5212— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
and  property  under  control  of  the  San  Francisco  Water  Depart- 
ment as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  execution  of  the  same  as  follows: 

To:    Bacific  Gas  and  Electric  Company  and 

Pacific  Telephone  and  Telegraph  Company,  jointly, 

Permit  to  install  and  maintain  three  guy  poles,  guy  wires  and 
anchors  on  lands  of  the  City  and  County  of  San  Francisco  near 
Millbrae  Pump  Station,  in  San  Mateo  County. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  521^- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  and  the  Treasurer  to  effect  from  any 
funds  under  the  jurisdiction  of  this  Commission,  an  additional 
temporary  loan  and  transfer  in  the  sum  of  $2,000.00,  as 
additional  cost  of  adequately  financing  the  cost  of  furnishing 
assistance  to  the  United  States  Navy  in  erecting  a  radio 
station  near  O'Shaughnessy  Dam  with  antenna  spanning  the  Hetch 
Hetchy  Reservoir,  subject  to  the  conditions  as  outlined  in 
Resolution  Nb*  5102  of  this  Commission,  adopted  June  15,  1542; 
and, 

BE  IT  FURTHER  RESOLVED,  That  as  a  pre-requisite  to  the 
effectiveness  of  this  resolution,  there  shall  be  filed  with 
the  Controller  a  purchase  order  or  other  document  properly 
executed  by  the  United  States  of  America-Navy  Department, 
setting  forth  that  it  agrees  to  or  orders  the  additional  work 
hereinabove  requested  and  agrees  to  reimburse  the  City  and 
County  of  San  Francisco  in  the  cost  thereof* 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5214— 
RESOLVED,  that  an  agreement  be  entered  into  with  the  State 
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of  California  through  the  Department  of  Public  Works  and 
San  Francsco  Bay  Exposition,  extending  the  time  to  December 
31,  1542»  within  which  the  latter  is  to    remove  all  con- 
nections of  the  upper  deck  roadway  and  adjacent  supporting 
structures,  the  steel  girder  overhead  and  all  approaching 
structures  within  the  bridge  right  of  way,  and  to  refill  all 
cuts,  remove  any  fills,  renew  original  slopes  within  the 
bridge  right  of  way  on  Treasure  Island  as  provided  for  under 
that  certain  contract,  dated  October  15»  1937  >  between  the 
State  of  California,  California  Toll  Bridge  Authority  and 
San  Francisco  Exposition,  proviaing  the  bond,  in  the  amount 
of  $15,000*00,  insuring  the  faithful  performance  of  the  work 
described  remains  in  full  force  and  effect. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  521*5— 

RESOLVED,  That  an  agreement  be  entered  into  with  the  San 
Francisco  Bay  Exposition,  under  the  terms  of  which  that  cer- 
tain agreement  datea  December  7»  1937»  between  the  City  and 
County  of  San  Francisco  and  San  Francisco  Bay  Exposition, 
relating  to  the  demolition  of  buildings,  roadways  and  other 
structures  on  Yerba  Buena  Island,  be  mod if  led.  so  that  the 
period  of  completing  the  provisions  of  said  agreement  be  ex- 
tended to  December  31,  1942,  with  the  proviso  that  the 
existing  bond  in  the  amount  of  $60,000.00  insuring  the  faith- 
ful performance  of  the  agreement  of  December  J,  1937  ^e  con- 
tinued in  force  and  effect. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  52l6~ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  enter  into  a  month  to  month 
lease,  effective  September  1,  1942,  with  Shell  Oil  Company, 
for  rental  of  convenience  facilities  ana  to  fill  Municipal 
Railway  Motor  Coach  radiators  with  water,  at  service  station, 
at  intersection  of  22nd  Avenue  and  Irving  Street,  at  a  rental 
of  $5. 00  Per  nrath. 

On  motion  of  Commissioner  Ms  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  aaopted  unanimously: 

—RESOLUTION  NO.  5217— 

WHEREAS,  Thomas  Pstul  Masini,  a  tenant  on  city  property 
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under  a  lease  dated  May  1,  1942,  covering  three  (3)  acres, 
more  or  less,  of  the  Belmont  Reservoir  Tract  in  San  Mateo 
County,  has  requested  permission  by  letter  to  sublease  one  (1) 
acre,  more  or  less,  of  land  in  his  leasehold  which  he  is  not 
using: 

THEREFORE,  3E  IT  R330LV3D,  That  Thomas  Paul  Masini  be  and 
is  hereby  granted  permission  to  sublease  one  (1)  acre,  more  or 
less  of  his  leasehold  which  was  dated  May  1,  1542,  and  ap- 
proved by  this  Commission  by  Resolution  N~.  5051  adopted  May 
18,  1942. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  S2i8~ 

RES0LV2B,  That  this  Commission  approves  ana  hereby  re- 
quests the  r&yor  to  recommend  to  the  Boara  of  Supervisors  a 
supplemental  appropriation  in  amount  $6,603,00,  from  sur- 
pluses in  the  Water  Revenue  Fund,  to  provide  for  employment  on 
a  permanent  basis,  effective  September  16,  1^42»  of  four  (4) 
O-58  Gardeners  at  rate  of      35*00  Per  month  and  of  one  (1) 
B-302  Addressing  Machine  Operator  at  rate  of  '^1^.00  per  month. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  521Q-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Water  Department 
Request  for  Additional  Allotment  in  amount  ^1,000.00,  under 
Appropriation  No.  266- 1 to  provide  funas  for  payment  of 
sick  leave  to  per  diem  employees. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^220— 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Controller^  certification  of  Airport  Request  for 
Transfer,  in  amount  .450. 00,  from  Appropriation  No.  264-HO-OO, 
to  credit  of  Appropriation  No.  264-815-OO,  to  provide  for 
payment  of  fire  insurance  premium  on  Hangar  No.  4-San  Fran- 
cisco Airport. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5221— 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Airport 
Department  has  recommended  the  granting  of  a  certain  revocable 
permit  for  use  and  occupancy  of  land  ana  property  under  control 
of  the  San  Francisco  Airport  as  hereinafter  set  forth: 

THEREFORE,  3E  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  execution  of  the  same  as  follows: 

Barrett  and  Hilp  of  San  Francisco: 

permit  to  deposit  on  lands  of  the  San  Francisco  Airport 
dredged  material  excavated  from  areas  north  of  the  said  San 
Francisco  Airport, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5222— 

WHEREAS »  the  Crystal  Springs  Public  Golf  Course,  Inc,  on 
August  20,  1942,  advised  Nelson  A*  Eckart,  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department  by  letter  that 
it  could  no  longer  continue  to  operate  the  Crystal  Springs 
Golf  Course  on  the  basis  of  the  existing  lease  due  to  war 
conditions;  and, 

WHEREAS,  there  has  been  an  accumulation  of  unpaid  rental 
which  shall  total  the  sum  of  .^3,875,00  as  of  August  31,  1942: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  demand  be  made  on 
the  New  York  Casualty  Company,  which  supplied  a  bond  in  the 
sum  of  ^2,500,00,  insuring  the  faithful  performance  of  the 
terms  of  the  lease  referrea  to,  for  the  payment  of  said  sum 
to  be  applied  on  accrued  rentals,  and  that  the  Manager  of 
Utilities,  with  the  Director  of  Property  enaeavor  to  negotiate 
with  the  said  bonding  company  for  a  continuation  of  the  lease 
and  in  the  event  such  negotiations  shall  fail  prior  to  the 
Jlst  day  of  August,  1942,  that  the  said  Manager  of  Utilities 
request  the  Board  of  Supervisors  to  cancel  the  existing  lease 
and  the  Director  of  Property  is  hereby  authorized  ana  directed 
to  negotiate  a  new  lease  or  agreement,  under  the  terms  of  which 
the  Club  House  ana  grounds  of  the  Crystal  Springs  Golf  Course 
will  be  preserved  from  deterioration,  and  continuing  opera- 
ting the  said  golf  course  on  the  best  terms  and  conditions 
available. 
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On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  522V- 


WHEREAS,  Myrtle  A.  Hayes  has  filed  claim  against  the  City 
and  County  of  San  Francisco  in  the  sum  of  ^2, 000.00  and 
alleges  that  she  was  injured  on  a  Municipal  Railway  Street  car 
on  December  1,  194^»  at  Grant  Avenue  ano  Geary  Street,  at  about 
5:25  P.m.  by  reason  of  the  alleged  premature  starting  of  said 
street  car;  and, 

WHEREAS >  as  a  result  of  said  accident  said  Myrtle  A, 
Hayes  complains  of  severe  injuries  to  her  lower  back  and  has 
been  under  the  doctor !s  care  since  said  time  of  accident  to 
date  hereof,  and  that " she  has  incurred  losses  by  way  of 
doctor Ts  bills  and  her  inability  to  perform  her  usual  labor 
as  a  dressmaker  and  a  dressmaking  teacher;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  has  agreed  upon  a  settlement  of  all  claims 
and  demands    of  said  Myrtle  A.  Hayes  against  the    City  and 
County  of  San  Francisco  in  the  sum  of  ,35°»00»  subject  to  the 
approval  of  this  Commission,  and  the  City  Attorney  recommends 
payment  of  said  sum  as  a  fair,  just  and  reasonable  amount  to 
be  paid  by  the  City  and  County  of  San  Francisco  for  said  re- 
lease of  all  claims  for  damages  held  by  said  Myrtle  A.  Hayes: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  By  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  and 
directed  to  fully  compromise  ana  settle  all  claims  for  damages 
held  by  said  Myrtle  A.  Hayes  against  the  City  and  County  of 
San  Francisco  for  the  sum  of  ,5350.00,  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 


THEREUPON  THE  MEETING  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 


340th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST 
31,  1942  at  5:00  P.  M. 


Present:    Commissioners  Lewis  F.  Bylngton,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  339th  regular  meeting  of  the 
Commission  held  August  24,  1942  were  approved. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  r)22d~ 

RESOLVED,  That  Resolution  No,  5114,  adopted  June  22, 
1942,  approving  payment  of  215*00  per  month  to  certain  em- 
ployees of  the  San  Francisco  Airport  for  transportation 
charges  to  and  from  Airport,  be  ana  the  same  is  hereby  amended 
by  adding  thereto,  three  (3)  Crew  Chiefs,  as  proviaed  for  in 
the  1942-1943  Budget. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^522*5- 

RESOLVED    That  this  Commission  approves  and  hereby 
requests  the  Controller's  certification  of  Municipal  Railway 
Request  for  Additional  Allotment  No.  92  in  amount  ^3,500. 00, 
under  Appropriation  No.  265-200-OO,  to  provide  additional 
funds  for  contractual  services  for  period  to  September  3CM942 
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due  to  non-recurring  expenditures  during  first  quarter  of 
fiscal  year. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5226— 

WHEREAS,  Municipal  Railway  Trolley  Coach  No.  506  was  re- 
cently damaged  in  collision  and  necessitates  immediate  repairs; 
and, 

WHEREAS,  said  Trolley  Coach  No.  506  was  in  service  on  the 
Howard  Street  Line  serving  the  Embarcadero  and  Industrial 
Areas  of  San  Francisco;  and, 

WHEREAS,  the  present  inoperable  condition  of  said  Trolley 
Coach  No.  506  results  in  a  loss  of  revenue  to  the  Municipal 
Railway  and  is  seriously  hampering  the  transportation  service 
to  the  shipping  and  to  the  vital  war  industries  in  the  in- 
dustrial areas;  and, 

WHEREAS,  time  will  not  permit  of  the  preparation  of  plans 
and  specifications  and  the  calling  of  bids  for  repairs  to  said 
Trolley  Coach  No.         under  public  contract; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in 
consonance  with  the  provisions  of  Section  88  of  the  Charter, 
hereby  declares  the  existence  of  an  emergency  and  the  Manager 
of  Utilities  is  hereby  directed  to  arrange  with  the  Purchaser 
of  Supplies  for  the  immediate  repair  to  said  Trolley  Coach 
No.  506. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously; 

— RESOLUTION  NO.  5227— 

RESOLVED*  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Bureau  of  Light,  Heat 
and  Power  Departmental  Intra  Fund  Transfer,  No.  262- 1,  in 
amount  $154.33,  from  Appropriation  No.  262-996-IO  in  amount 
$71.66  and  from  Appropriation  No.  262-996-H  in  amount 
$82.67,  to  credit  of  Appropriation  No.  262-996-126,  to  provide 
for  payment  of  Military  Leave. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously; 

—RESOLUTION  NO.  5228— 

RESOLVED,  That  E.  G.  Cahill,  Manager  of  Utilities, Public 
Utilities  Commission-City  and  County  of  San  Francisco,  be  and 
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he  is  hereby  authorized  to  enter  into  lease  agreement  with 
the  Uhited  States  of  America,  leasing  to  said  United  States  of 
America,  certain  portions  of  the  San  Francisco  Airport  property 
consisting  of  H  angars  2,  3»  5  (tw°  sections),  fire  house,  com- 
fort station  together  with  ingress  and  egress  thereto  and 
therefrom,  as  more  fully  described  in  that  certain  memorandum 
of  lease  dated  February  5>  1942;  that  the  term  of  occupancy 
shall  be  for  a  period  of  February  5,  1942  to  June  30,  1942,  with 
an  extension  of  said  lease  for  the  fiscal  year  beginning  July 
1,  1942  and  ending  June  30,  1943 ;  said  lease  may,  at  the  option 
of  the  Government  be  renewed  from  year  to  year  at  a  rental  of 
$1.00  per  year,  provided  that  no  renewal  thereof  shall  extend 
the  period  of  occupancy  beyond  the  30th  of  June,  1947. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  5189,  adopted 
August  3,  1942,  be  and  the  same  is  hereby  rescinded* 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5229— 

BE  IT  RESOLVED,  That  Maurice  E.  Harrison,  Attorney  at 
Law,  of  the  City  and  County  of  San  Francisco  be  retained  by  the 
Public  Utilities  Commission  thereof,  as  Special  Counsel,  to 
assist  the  City  Attorney  in  that  certain  action  entitled 
Transbay  Construction    Company  vs.  City  and  County  of  San 
Francisco,  ana  to  act  in  all  proceedings  on  the  appeal  of  said 
action  now  pending  before  the  United  States  Circuit  Court  of 
Appeals,  anc  for  the  preparation  of  petitions  for  a  writ  of 
certiorari  or  other  writs  to  be  presented  to  any  higher  court, 
if  deemed  necessary. 

BE  IT  FURTHER  RESOLVED,  That-  for  his  services  therein  a 
contract  be  entered  into  with  the  said  Maurice  E.  Harrison,  to 
be  signed  by  the  said  attorney  ana  the  President  of  the  Public 
Utilities  Commission,  on  behalf  of  the  Commission,  by  the  terms 
of  which  the  said  attorney  shall  be  paid  from  the  revenues  of 
the  utilities  under  the  jurisdiction  of  the  Public  Utilities 
Commission,  the  sum  of  $10,000.00;  $3,500,00  to  be  paid  upon 

the  execution  of  said  contract;  $3,500*00  upon  the  determina- 
tion of  said  appeal  by  said  Circuit  Court  of  Appeals;  and  the 
balance  of  $3,000,00  at  a  time  to  be  agreed  upon  by  said 
Maurice  E.  Harrison,  the  City  Attorney  and  the  President  of 
the  Public  Utilities  Commission.    Funds  for  payment  of  said 
services  are  available  under  Appropriation  No,  52- 266-00, 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously; 


— RESOLUTION  NO.  5Z5Qr~ 


WHEREAS,  in  Resolution  No.  5223  it  is  recited  that 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway  has 
agreed  upon  a  settlement  of  all  claims  and  demands  of  said 
Myrtle  A.  Hayes  against  the  City  and  County  of  San  Francisco 
in  the  sum  of  J350.OO;  and, 

WHEREAS ,  said  sum  of  $350.00  was  a  typographical  error  and 
should  have  read  in  the  amount  of  $325. 00: 

NOW,  THEREFORE ,  3E  IT  RESOLVED,  by  this  Commission  that 
Resolution  No.  52^3  is  hereby  amended  to  read  as  follows: 

"NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  ho  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Myrtle  A.  Hayes  against  the  City  and  County  of  San 
Francisco  for  the  sum  of  $325.00  and  the  Controller  is  author- 
ized and  requested  to  draw  his  warrant  in  said  sum  in  payment 
theref  or.ff 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUT2S 


PUBLIC  UTILITIES  COMMISSION 


341st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 

8,  1942. 

*  *   ***************   *************  *  *  * 


On  the  call  of  the  roll,  there  being  no  Com- 
missioners present,  the  Assistant  Secretary  declared 
the  meeting  adjourned  for  lack  of  quorum. 


Asst.  Secretary 


MI  N  U  ,T  E  S 


PUBLIC  UTILITIES  COMMISSION 


342nd  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 
14,  1942  at  5:00  P .  M. 


Present:  Commissioners  Lewis  P.  Byington,  George  Pilmer, 
Sam  Mc  Kee 


President  Lewis  F.  Byington  presided. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Keef  the    minutes  of  the  340th  regular  meeting  of  the  Com- 
mission held  August  31,  1942  and  the  minutes  of  the  341st 
regular  meeting  of  the  Commission,  of  September  7»  *942 
(adjourned  for  lack  of  quorum)  were  approved. 

On  motion  of  Commissioner  Mc   Kee,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5251— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  the  extension  of  water  mains  and 
services*  subject  to  all  laws,  rules,  regulations  and  pro- 
visions of  the  United  States  Government  or  any  of  its  agencies 
including,  although  not  limiting  the  restrictions,  to  the 
War  Production  Board,  and  in  the  event  the  contract  may  be 
found  to  be  in  conflict  therewith,  no    liability  shall  attach 
to  the  City  and  County  of  San  Francisco,  Public  Utilities  Com- 
mission or  any  of  its  officers,  members  or  employees,  the 
contract  for  the  following  public  work  to  be  performed  for 
the  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  in  pursuance  of  the  provisions  of  the  Charter  of  the 
said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  8-INCH.  CAST  IRON  MAIN  IN  ORTEGA 
STRSET-BETyTEEN  44th  and  46  th  AVENUES 

be  and  the  same  is  hereby  awarded  to  THE  SAN  FRANCISCO  WATER. 
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DEPARTMENT,  it  being  the  lowest  regular  anci  responsible  bidder 
for  said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 


The  item  numbers  as  shown  herein  correspond  with  the  item 
numbers  of  the  5 'Standard  Specifications  for  Laying  Cast  Iron 
Mains,  Public  Utilities    Commission,  City  and  County  of  San 
Francisco1',  dated  February,  I94O: 

Item   Description  of  Item-Estimated  quantity      Total  Amount 
No.  Unit  Price  for  Item 

It    Excavation  and  backfill  for  8"  pipe,  trench 
17;t  wide  by  36T?  deep;  500  linear  feet  at  Fifty 
five  cents  ($0,55)  per  linear  foot.  $275,00 

2-3  No  Items  2  and  3 

4.    (a)  Installing  8'?  bell  and  spigot  cast  iron  pipe; 
500  linear  feet  at  Ten  Cents  ($0.10)  per 
linear  foot.  50.OO 

5«    Installing  fittings,  gate  valves,  etc.;  1,000 

pounds  at  Four  Cents  (#0.04)  per  pound  /\D.OO 

6.  (a)  Making  bell  and  spigot  joints  for  pipe  and 

fittings;  80  linear  feet  at  Sixty  Cents 

(JO. 60)  per  linear  foot.  48. 00 

7.  (a)  Repavement;  800  square  feet  of  street  pavement 

at  Thirty  Cents  ($0*30)  per  square  foot.  240.OO 

8.  Installation  of  3/4;?  screw  taps;  4  screw  taps  at 

One  Dollar  ($1.00)  each  4. 00 

9.  Installation  of  3/4:?  service  pipe;  190  linear  feet 

at  Thirty  five  cents  ($0.35)  per  linear  foot.  66. 50 

10.    Estimated  field  inspection  cost-Lump  Sum  H4.60 
(12  calendar  days  at  $9.55    per  calendar  day) 

A.    Materials  furnished  and  services  rendered  by  the 

San  Francisco  Water  Department  856.80 

Total  amount  of  bid  $1,694.90 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected « 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 66-951-311. 
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AND  BE  IT  FURTtoR  RESOLVED,  Hie  Controller  is  hereby  re- 
quested to  approve  the  allocation  of  funds  necessary  to  fully 
accomplish  the  aforementioned  extension  of  water  mains  and 
services , 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  52^2— 

WHEREAS,  Frank  C.  Marceau,  Reservoir  Keeper,  San  Fran- 
cisco Water  Department,  retired  from  the  service  of  the  City 
and  County  of  San  Francisco  on  September  1„  1942;  and, 

WHEREAS,  Frank  c.  Marceau  has  served  the  Spring  Valley 
Water  Company  and  the  San  Francisco  Water  Department  for  a  total 
period  of  forty  four  years  and  two  months;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public P  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr,  Marceau  has  rendered  the  people  of  San 
Francisco  while  em  ployed  by  the  Spring  Valley  Water  Company 
and  by  the  San  Francisco  Water  Department: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission, in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
this  resolution  expresses  to  Mr»  r^rceau,  its  best  wishes  for  a 
long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for  presen- 
tation to  Mr.  Frank  C.  Marceau. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  Sj£*r~ 

WHEREAS,  Frank  L.  King,  Maintenance  Foreman,  San  Francisco 
Water  Department,  retired  from  the  service  of  the  City  and 
County  of  San  Francisco  on  September  1,  1942;  and, 

WHEREAS,  Frank  L.  King  has  served  the  Spring  Valley  Water 
Company  and  the  San  Francisco  Water  Department  for  a  total 
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period  of  twenty  one  years  and  seven  months;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  nr.  King  has  rendered  the  people  of  San  Fran- 
cisco while  employed  by  the  Spring  Valley  Water  Company  and  by 
the  San  Francisco  Water  Department: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service,  by 
this  resolution  expresses  to  Mr,  King,  its  best  wishes  for  a 
long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be,  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for  pres- 
entation to  Mr0  Frank  L.  King, 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously; 

—RESOLUTION  NO.  52 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  the  San  Francisco  Water  Department 
as  hereinafter  set  forth: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows; 

TO:      Pacific  Gas  and  Electric  Company  and 

Pacific  Telephone  and  Telegraph  Company,  jointly 

and  severally 

Permit  to  suspend,  maintain  and  operate  electric  trans- 
mission wires  and  telephone  wires  across  Parcel  1256  (1)  of 
the  Hetch  Hetchy  Bay  Crossing  Pipe  Line  right  of  way  in  the 
Town  of  Newark,  Alameda  County. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Keer  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  52^~ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Bureau  of  Light,  Heat 
and  Power  Request  f or ~ Additional  Allotment,  No.  263-5,  in 
amount  £L2r734*°°i  under  various  sub-appropriations  for  Light- 
ing of  Public  Streets  and  Buildings,  In  order  to  encumber 
allowances  for  gas  and  electricity  by  issuance  of  service 
orders  to  Pacific  Gas  and    Electric  Company,  for  month  of 
September,  1942* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  S2^6— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Allocation  of  Funds,  In  amount  ^788. 54»  under  Airport  Improve- 
ment Clearing  Fund,  to  provide  funds  for  expenses  incurred  by 
Bond  Fund  on  construction  in  the  United  Air  Line  Terminal  area 
whieh  are  being  transferred  by  Controller's  Journal  Voucher 
to  appropriate  accounts    in  the  Airport  Improvement  Clearing 
Fund. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  52^7— 

WHEREAS,  the  City  and  County  of  San  Francisco  accepted 
certain  deeds  from  mrtha  A.  Arnold,  et  al.,  Edwin  T.  Jasper* 
et  al.,  Veranus  Ellinwood,  et  uxM  and  Thomas  M.  Hughes  to 
certain  property  including  an  easement  for  a  portion  of  the 
Foothill  Tunnel  of  the  Hetch  Hetchy  Aqueduct  in  Tuolumne 
County;  and, 

WHEREAS,  the  deeds  provide  that  under  certain  conditions 
if  the  natural  flow  of  water  in  any  springs  on  land  of  grantors 
shall  disappear  or  diminish,  the  City  shall  furnish  to  grantors 
a  continuous  supply  of  water  for  the  requirements  o£  said 
grantors;  and, 

WHEREAS,  said  deeds  provide  a  time  limit  for  furnishing 
said  water  and  for  ascertainment  of  amount  of  any  damage  which 
may  be  caused  by  disappearance  or  diminution  of  flow  of  water; 
and, 
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WHEREAS ,  said  time  limit  was  extended  to  October  1,  1942 
by  action  of  the  Board  of  Supervisors: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  recommends 
the  further  extension  of  time  limit  to  October  1,  1943,  and 
hereby  requests  the  Board  of  Supervisors  to  execute  on  behalf 
of  the  City  and  County  of  San  Francisco  a  written  agreement 
with  mrtha  A.  Arnold^  et  al.,  Edwin  T,  Jasper,  et  al., 
Veranus  Ellinwooa  et  ux.,  and  Thomas  M,  Hughes,  extending  said 
time  limit  of  said  deeds  to  and  until  October  U  1943, 
subject  to  all  conditions  contained  in  said  deeds  except  as 
expressly  modified  in  said  agreements. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution   was  adopted  unanimously: 

—RESOLUTION  NO.  52^-- 

RESOLVED    That  subject  to  all  laws,v  rules,  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
agencies,  including,  although  not  limiting  the  restrictions 
to  the  Of lice  of  Production  Management,  and  in  the  event  the 
contract  may  be  found  to  be  in  conflict  therewith,  no  liabili- 
ty shall  attach  to  the  City  and  County  of  San  Francisco,  Public 
Utilities  Commission  or  any  of  its  officers,  members  or  em- 
ployees, the  contract  for  the  following  public  work  to  be 
performed  for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  in  pursuance  of  the  provisions  of  the 
Charter  of  the  said  City  and  County,  to-wit: 

CONSTRUCTING  A  PORTION  OF  THE  SEAPLANE  HARBOR  ROAD 
At  SAN  FRANCISCO  AIRPORT-AIRPORT  CONTRACT  NO,  70 

be,  and  the    same  is  hereby  awarded  to  Peter  Sorensen,  927 
Arguello  Street,  Redwood  City,  California,  he  being  the  lowest 
regular  ana  responsible  bidder  therefor,  at  the  following 
unit  prices  for  the  estimated  quantities  stated: 

Item   Description  of  Item-Estimated  Quantity        Total  Amount 
No,  Unit  Price  for  Item 

1.  Embankment,  2000  cu.  yds.  at  Two  Dollars 

(ig.OO)  per  cu*  yd.  $4,000.00 

2.  Crusher  run  base,  in  place,  450  tons  at  Two 

Dollars  Seventy  Cents  ($2.70)  per  ton  1,215,00 

3.  Liquid  asphalt,  grade  SC-1,  in  place  in  priming 
coat  and  oiled  surface,  400  gallons  at  Nine 

Cents  (50.09)  per  gallon  36. 00 
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4.    Asphaltic  emulsion,  in  place,  in  penetration 
macadam  surface,  3500  gallons  at  Nine  Cents 
($0.09)  per  gallon  $ 


315.OO 


5.  Aggregates,  in  place,  in  penetration  macadam 
surface,  200  tons  at  Three  Dollars  Fifty 
Cents  ($3*5°)  Per  t°n 

6.  Guide  posts,  23  posts  at  Sight  Dollars 
( ^8.00)  each 

7.  Timber  bridge,  complete,  Eighty  three  hundred 
($8,300.00)  Dollars  8,300.00 

8.  Revetment,  in  place,  1000  tons  at  One  Dollar 

Seventy  five  cents  ($1.75)  l^O.OO 

Total  all  items  $16,540.00 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  the  work  is  to  be  borne  from  the  1938  Airport 
Bond  Funds,  Appropriation  99-916-00, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  S2^Q— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Departmental  Intra  Fund  Transfer,  in  amount  $5,000.00,  from 
Appropriation  No.  99-900-99-Stores  Inventory,  to  credit  of 
Appropriation  No.  99-900-64-Cons true t ion,  Equipment,  to 
proviae  for  purchase  and  rental  of  equipment  in  connection 
with  construction  program  at  the  Airports 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  r;2Z[0— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  3,  in  amount  $16,916,08,  in  favor  of 
Pacific  Pipe  Line  Construction  Co,  under  SFWL  Contract  No. 
310C-Laying  44"'  Steel  Cross  Town  Discharge  Line. 


700.00 
224.00 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5241— 

RESOLVED »  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  the  following 
Request  for  Allocation  of  Funds  and  Requests  for  Departmental 
Intra  Fund  Transfer: 

No.  268-9-Request  for  allocation  of  funds,  in  amount  $7210.00, 
under  Appropriation  No.  68-925-00-38-Hetch  Hetchy  Recon- 
struction and  Replacement  Fund,  to  provide  for  replacement  of 
one  North  Star  Model  1502  Snow  Plow  by  purchase  of  one  Model 
42  Comet  Rotoblade  Snow  Plow. 

Request  for  Transfer  in  amount  $11,022. 5°»  under  Appropriation 
No.  99-916-OO  in  amount  $11,000.00  and  under  Appropriation 
No.  99-900-59  in  amount  $22.50,  to  provide  for  certification 
of  Airport  Contract  No.  7°  anci  f°r  "title  report  on  road  ease- 
ment to  be  conveyed  to  United  States  Army. 

Request  for  Transfer    in  amount  $3,000.00,  under  Appropria- 
tion No.  92-266-OO,  to  provide  for  court  costs,  fees  for 
preparation  of  transcript,  printing  of  briefs,  and  other  ex- 
penses in  conn -action  with  pending  suit  of  Transbay  Con- 
struction Company  v.  City  and  County  of  San  Francisco. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  N0<  5242— 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors,  a  supple- 
mental appropriation  in  the  sum  of  $20,000,00,  from  the  Water 
Department  Land  Purchase  Fund  to  the  credit  of  Appropriation 
No.  'jO-hQO-bb,  to  provide  funds  for  the  purchase  of  land  re- 
quired for  the  San  Andres  Outlet  No.  3-San  mteo  County. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No,  4697  adopted 
by  this  Commission  on  November  3,  1941  be  ana  the  same  is 
hereby  rescinded. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  524V- 
RESOLVED,  That  this  Commission  approves  Water  Department 
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Recommendation  for  Contract  Payment  No.  3  in  amount  $122. 8l 
and  Recommendation  for  Contract  Payment  No.  4  in  amount 
51,388.95,  in  favor  of  Pacific  Pavements  Co.  Ltd.,  under 
SFWD  Contract  No.  339-Repaving  of  all  street  or  sidewalk 
openings  where  the  paving  has  been  removed  by  the  Water  De- 
partment. 

On  motion  of  Commissioner  Ho  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO. 

WHEREAS,  No.  10-28-WNW  by  ESE  runway  of  the  San  Francisco 
Airport  has  developed  in  a  given  area,  an  abrupt  sinkage 
which  necessitates  emergency  repairs;  and, 

WHEREAS,  said  No.  10- 28  runway,  the  prevailing  wind 
runway,  is  extensively  used  and  at  this  time,  particularly 
by  the  heavy  four  motored  craft  in  the  interests  of  the  war 
effort  by  the  military  forces  of  the  Government;  and, 

WHEREAS,  the  present  abrupt  sinkage  of  the  runway  con- 
stitutes a  serious  hazard  and  threat  to  the  lives  and  welfare 
of  the  passengers  and  planes  being  flown  to  and  from  the 
Airport  using  said  runway  No.  10-23;  and, 

WHEREAS,  repairs  to  said  runway  are  of  such  an  urgency 
that  time  will  not  permit  of  the  preparation  of  plans  and 
specifications  and  the  calling  of  bids  under  public  contract: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with 
section  10,  Contract  Procedure  Ordinance,  to  safeguard  the 
lives  and  welfare  of  passengers  and  planes  being  flown  to 
and  from  the  San  Francisco  Airport,  this  Commission  hereby  de- 
clares, the  existence  of  an  emergency  In  connection  with 
emergency  repairs  to  sale  runway  No.  IO-28  and  the  Manager  of 
Utilities  be  and  he  is  hereby  directed  to  take  necessary  steps 
to  effect  immediate  repairs  to  said  runway: 

3E  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby 
requested  to  certify  Airport  Request  for  Additional  Allotment 
in  amount  ^3, 000,00,  under  Appropriation  No.  264-2OO-OO,  to 
proviae  necessary  funds  for  repairs  to  said  runway  No.  IO-28. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
He  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  524*)-- 

RESOLVED,  That  subject  to  all  laws,  rules  and  regulations 
and  provisions  of  the  United  States  Government  or  any  of  its 
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agencies  including,  although  not  limiting  the  restrictions, 
to  the  War  Production  Board,  and  in  the  event  the  contract  may 
be  found  to  be  in  conflict  therewith,  no  liability  shall 
attach  to  the  City  and  County  of  San  Francisco,  Public  Utili- 
ties Commission  or  any  of  its  officers,  members  or  employees, 
the  contract  for  the  following  public  work  to  be  performed 
for  the  Public  Utilities  Commission  of  the    City  and  County  of 
San  Francisco  in  pursuance  of  the  provisions  of  the  charter 
of  the  said  City  and  County,  to-wit: 

FOR  THE  GATHERING  AND  DELIVERING  OF  THE  WALNUT  CROP 
ON  THE  SUNOL  WALNUT  ORCHARD,  SUNOL,  ALAMEDA  COUNTY, 
CALIFORNIA,  SEASON  OF  1942,  SAN  FRANCISCO  WATER  DE- 
PARTMENT SPECIFICATION  NO.  342 

be  and  the  same  is  hereby  awarded  to  Travis  M.  Boone,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item   Description  of  Item-Estimated  Quantity       Total  Amount 
No,  Unit  Price  for  Item 

1.    For  gathering  and  delivering  all  walnuts  to 
dehydrator  building  in  orchard  and  delivery 
from  said  dehydrator  building  to  the  packing 
house  of  Contra  Costa  County  Walnut  Growers 
Association  at  Walnut  Creek,  California; 
l^O  tons  at  Eighty  three  Dollars  and  Two 
Cents  ($83.02)  per  ton  $12,453,00 

2»    Additional  charge  for  dehydrating  facilities 
to  handle  quantities  in  excess  of  capacity  of 
the  Water  Department  dehydrator  located  in  the 
walnut  orchard  and  additional  expense  inciden- 
tal thereto;  75  tons  at  Twenty  five  Dollars 
Q25.CO)  per  ton.  1,87*5.00 

Total  amount  of  bid  $14,328.00 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in 
Appropriation  266-200-00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5246— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
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Quests  the  Controller's  certification  of  Water  Department 
Request  for  Additional  Allotment    in  amount  $14,328,00, 
under  Appropriation  No.  266-200-OO-Contractual  Services,  to 
provice  for  certification  of  WD  Contract  No.  342-Harve sting 
Walnut  Crop, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5247— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  Director  of  Property  to  execute  a  lease, 
covering  the  Golf  Driving  Course,  located  on  Water  Department 
property,  situated  on  Ocean  Avenue,  to  John  F.  0 'Sullivan,  et 
al.,  on  a  month  to  month  basis,  effective  September  1,  1542 
at  a  monthly  rental  of  375. 00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
11c  Kee,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5248— 

WHEREAS,  the  mnager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau 
of  this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupancy  of  land  and  property 
under  control  of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  3S  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO  DEFENSE  PLANT  CORPORATION,  a  governmental  instrumentality 

Permit  to  construct,  maintain  and  use  a  railroad  track, 
and  structures  incidental  thereto,  across  Hetch  Hetchy 
aqueduct  and  transmission  line  right  of  way  near  Riverbank, 
Stanislaus  County,  California. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5249— 

RESOLVED,  That  Resolution  N~.  5205,  adopted  by  this 
Commission,  August  17»  1942>  which  requested  transfer  in 
amount  $6,000.00,  from  Appropriation  No.  92-OOO-OO-1932  Hetch 
Hetchy  Bond  Fund,  Unallocated,  to  credit  of  Appropriation  No. 
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92-500-53*  for  purchase  of  metering  equipment  supplying  power 
to  Aluminum  Plant,  be  and  the  same  is  hereby  amended  by 
requesting  transfer  of  said  sum  of  56,000.00  from  Appropria- 
tion No.  92-500- 38-Debr is  Deflector  Lower  Cherry  Diversion.  Dam, 
to  credit  of  said  appropriation  No,  92-500-53. 

On  motion  of  Commissioner  Fllmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  5250— 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  V&ter  Department 
Request  for  Allotment;  in  amount  51,400,00,  under  Appropria- 
tion No.  266-400-OO-Equipment,  to  provide  funds  from  antici- 
pated surplus  of  equipment  appropriation,  for  purchase  of 
one  Ford  Flat  Bed  Truck, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  5251— 


RESOLVED*  That  this  Commission  approves  ana  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
a  supplemental  appropriation  in    amount  592*360. 00,  from  the 
Unappropriated  Balance  of  Funds-Municipal  Railway,  to  the 
credit  of  the  following  appropriations: 

265- 13O-OO- Wages 
265-135-OO-Sick  Leave 
265-200-OO-Contractual  Services 
265-231 -00- Power 

265-300-OO-Materials  and  Supplies 
265-060-OO- Pens ion  Contributions 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


566,000.00 
660.00 
5,000.00 
10,800.00 
6,600.00 
3,300*00 


— RESOLUTION  NO.  5252— 


WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities,  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway 
have  approved  the  settlement  of  tie  claim  of  Eva  Kirkpatrick 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
5175-00: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  525V- 


WHEREAS,  E#  G.  Cahill,  as  Manager  of  Utilities  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  have 
approved  the  settlement  of  the  claim  of  Oscar  Bloomf ield 
against  the  City  and  County  of  San  Francisco,  in  the  sum  of 
#175.00: 

THEREFORE,  BE  IT  RESOLVED »  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  S.  G.  Cahill,  as  Manager  of  Utilities  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway 
have  approved  the  settlement  of  the  claim  of  Catherine  Mc  Coy 
Retallick  against  the  City  and  County  of  San  Francisco  in  the 
sum  of  ^199. 00: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 


THEREUFON  THE  MEETING  ADJOURNED  TO  THE  CALL  OF  THE  CHAIR. 


— RESOLUTION  NO.  5254— 
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PUBLIC  UTILITIES  COMMISSION 


343rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 
21,  1942  at  5:00  P.  M. 


Present:  Commissioners  Lewis  F,  Byington,  George  Filmer  and 
Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  "by  Commissioner 
Mc  Kee,  the  minutes  of  the  342nd  regular  meeting  of  the 
Commission  held  September  14,  1542  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

-  -RESOLUTION  NO.  525*5 — 

WHEREAS,  San  Francisco  Water  Department  Contract  No, 
310B  for  the  fabrication  of  steel  tapers  from  44-inch  and 
36-inch  steel  pipe,  contractor,  San  Francisco  Water  Depart- 
ment, should  in  accordance  with  the  time  limit  set  forth  in 
said  contract  be  completed  on  or  before  February  3»  1942;and 

WHEREAS,  contractor  has  experienced  unavoidable  delays 
by  reason  of  the  fact  that  they  were  unable  to  secure  the 
necessary  materials;  and, 

WHEREAS,  saia  San  Francisco  Water  Department  prosecuted 
the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of    one  hundred  and  fifty  six 
(156)  days  for  completion  of  said  San  Francisco  Water  Depart 
ment  Contract  No.  JlOB  and  liquidated  damages  for  the  re- 
sulting days  of  delay  are  hereby  waived. 
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On'  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5256— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Orders  for  Work  and  Service  Order,  in  favor  of  the 
Market  Street  Railway  Company  for  services  to  be  rendered  during 
the  month  of  October,  1542. 

Order  for  Work  No,  404,  in  amount  #500. 00,  for  labor  and 
material  in  connection  with  track  and  overhead  repairs  on 
Market  Street  and  various  other  locations  and  intersections 
and  at  ferry  and  bridge  loops. 

Order  for  Work  No.  405  in  amount  9146*00,  proportion  of  expense 
to  be  incurred  in  connection  with  operation  of  cars  at  ferry 
terminal  and  for  curve  oiling  at  bridge  and  ferry  loops, 

Service  Order  No,  377  in  amount  #3,966.20,  for  power  to  be 
furnished  and  for  operation  of  cars  over  tracks  of  the  Market 
Street  Railway  Company, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5257" 

WHEREAS,  the  Fublic  Utilities  Commission  by  Resolution 
No,  52°6  adopted  August  17,  1942,  approved  and  authorized  the 
General  Manager  and  Chief  Engineer  of  the  San  Francisco  Water 
Department  to  issue  a  revocable  permit  to  the  Westvaco  Chlorine 
Products  Corporation  to  install,  maintain  and  use  a  6-inch 
wat^r  pipe  line,  a  4-inch  gas  pipe  line  and  a  6-inch  sewer  line 
across  the  Hetch  Ketchy  Bay  Crossing  Pipe  Line  right  of  way  at 
Newark,  Alameda  County;  and, 

WHEREAS,  said  Westvaco  Chlorine  Products  Corporation  has 
now  informed  said  Water  Department  that  the  Defense  Plant  Cor- 
poration is  the  owner  of  the  facilities  covered  by  the  permit 
and  has  requested  that  said  permit  be  reissued  in  the  name  of 
Westvaco  Chlorine  Products  Corporation,  Agent  for  Defense  Plant 
Corporation: 

NOW,  THEREFORE,  BE  IT  RESOLVED    That  Resolution  No.  5206 
adopted  August  17,  1942  by  this  Commission  be,  and  the  same  is 
hereby  set  aside  and  vacated  and  the  permit  authorized  therein 
is  hereby  cancelled;  and, 


BE  IT  FURTHER  RESOLVED,  That  the  General  Manager  and 
Chief  Engineer  of  the  San  Fra:.cisco  Water  Department  having 
recommended  the  granting  of  a  revised  permit,  this  Commission 
does  hereby  approve  the  terms  and  conditions  of  the  revocable 
permit  as  now  revised  and  authorizes  the  execution  of  the  same 
as  follows: 

To  Westvaco  Chlorine  Products  Corporation,  Agent  for 
Defense  Plant  Corporation 

Permit  to  install,  maintain  and  use  a  6-inch  water  pipe 
line,  a  4-inch  gas  pipe  line  and  a  6-inch  sewer  line  across  the 
Hetch  Hetchy  Bay  Crossing  Pipe  Line  right  of  way  at  Newark  in 
Alameda  County, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5258— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  2,  in  amount  $2,530,00,  in  favor  of 
Peter  Sorensen,  under  Airport  Contract  No.  68-Constructing 
Road  to  Coast  Guard  Air  Station  at  San  Francisco  Airport, 

On  motion  of  Commissioner  lie  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5259— 

WHEREAS,  HHWS  Contract  No.  191-Installation  of  Electric 
Service  to  Pumping  Station  No.  2,  contractor,  Globe  Electric 
Works,  should  in  accordance  with  the  time  limit  set  forth  in 
said  contract  be  completed  on  or  before  February  24,  1942;and 

WHEREAS,  contractor  has  experienced  unavoidable  delays  by 
reason  of  the  inability  of  the  Pacific  Gas  and  Electric  Com- 
pany, on  account  of  war  conditions,  to  get  necessary  equipment 
to  furnish  service  necessary  for  final  tests  and  corrections 
for  direction  of  phase  rotation;  and, 

WHEREAS,  said  contractor  prosecuted  the  work  of  the  con- 
tract diligently: 

THEREFORE,  BE  IT  RESOLVED    That  this  Commission  hereby 
grants  an  extension  of  time  of'205  days  for  completion  of  said 
HHWS  Contract  No*  191  and  liquidated  damages  for  the  re- 
sulting days  of  delay  are  hereby  waived. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5260— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completea  in  accordance  with  plans  and  specifica- 
tions and  hereby  approves  Certificate  of  Acceptance  and  Pinal 
Payment  in  amount  $1, 676.00,  payable  to  Globe  Electric  Works 
under  HHWS  Contract  No.  191- Installation  of  Electric  Service 
to  Pumping  Station  No.  2. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  526I-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Bureau  of  Light, 
Heat  and  Ppwer  Request  for  Intra  Fund  Transfer,  in  amount 
57,500,00,  from  Appropriation  No.  263-231-63-l-Lighting  of 
Public  Streets,  to  credit  of  Appropriation  No.  263-530-03, 
to  provide  for  installation  of  conduits  for  future  street 
lighting  in  connection  with  the  reconstruction  of  Third  Street 
from  Burke  Avenue  to  Bay  Shore  Boulevard. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  S262-- 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Controller's  certification  of  the  following 
Municipal  Railway  Request  for  Transfer  of  Funds  and  Request 
for  Allotment  01  Funds: 

No.  412- Transfer  in  amount  £730 .00,  from  Appropriation  No. 
265-llO-OO-Permanent  Salaries,  to  credit  of  Appropriation  No. 
265-900-05-Services  of  Other  Departments,  to  provide  for  em- 
ployment of  construction  engineer  for  months  of  September 
and  October,  1942,  due  to  illness  of  F.  J.  Sheehan,  Engineer 
Maintenance  of  Way. 

No,  93-Request  for  Allotment,  in  amount  $3, 100.00,  under 
Appropriation  No.  265-400-OO-EquIpment,  to  provide  for  pur- 
chase of  one  used  automobile  truck,  one  line  boring  machine 
and  one  D&R  electrical  test  bench. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  526 V- 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Mayor  to  recommena  to  the  Board  of  Supervisors,  a 
supplemental  appropriation  in  amount  ^2,475*00»  tr(m  surplus 
in  Water  Department  Funds,  to  provide  for  compensation  of  one 
O-172  Chief  Engineer  of  Stationary  Steam  Engines  at  rate  of 
$275.00  per  month,  effective  October  1,  1942  and  abolishing 
position  of  one  O-I70  Assistant  Chief  Engineer  of  Stationary 
Steam  Engines  at  rate  of  ,5273.00  per  month. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5264— 

WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities,  and 
Thomas  B,  Johnson,  Claims  Adjuster  of  the  Municipal  Railway, 
have  approved  the  settlement  of  the  claim  of  Mamie  Cragg 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
one  hundred  and  ten  dollars  (5110,00) 

THEREFORE,  3E  IT  RESOLVE!  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5265— 

WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  have 
approved  the  settlement  of  the  claim  of  Alleen  I^rtin  against 
the  City  anc  County  of  San  Francisco  in  the  sum  of  3100 • 00: 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5266*- 

WKEREAS,  Resolution  No,  5254  passed  ana  approved  by  this 
Commission  on  the  14th  day  of  September,  1942*  read,  in  sub- 
stance, that  the  claim  of  Catherine  Mc  Coy  Retalllck  against 
the  City  and  County  of  San  Francisco  had  been  settled  for  the 
sum  of  $199 ,00:  and, 
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WHEREAS,  said  resolution  should  have  read  that  said  claim 
had  been  settled  for  the  sum  of  31 90. 00; 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  the 
figure  ^199,00  in  said  resolution  set  forth,  be  changed  to  the 
figure  3190,00. 

On  motion  of  Commissioner-  Mc  Kee,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5g6%~ 

WHEREAS,  Mrs,  Florence  Mitchell  alleges  that  on  August  16, 
1942,  as  she  was  alighting  from  an  <?L'f  car  on  mrket  Street, 
said  car  suddenly  started  up  while  she  was  still  on  one  of  the 
steps  of  said  car,  throw,  ing  her  to  the  pavement,  and  as  a  re- 
sult of  said  injuries  she  alleges  that  she  sustained  a  commi- 
nuted fracture  of  her  right  fore-arm;  and, 

WHEREAS,  the  X-rays  show  said  fracture  ana  also  an  incom- 
plete fracture  extending  through  the  distal  segments  of  the 
sacrum;  and, 

WHEREAS,  said  Mrs.  Florence  Mitchell  has  filed  a  claim 
against  the  City  and  County  of  San  Francisco  in  the  sum  of  ten 
thousand  dollars  (310,000.00)  for  her  alleged  injuries;  and, 

WHEREAS    Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway  feas  explained  the  facts  and  circumstances  of  said 
accident  to  Mr.  Lewis  F,  Byington,  president  of  the  Utilities 
Commission,  and  Mr.  Johnson  recommends  that  the  sum  of  375°*°0 
be  paid  to  said  claimant,  which  recommendation  is  concurred 
in  by  Henry  Heidelberg,  Deputy  City  Attorney: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Mrs.  Florence  Mitchell  against  the  City  ana  County  of 
San  Francisco  for  the  sum  of  3750.00  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5268— 

WHSREAS,  Ada  Curry  duly  filed  a  claim  against  the  City  and 
County  of  San  Francisco  for  the  sum  of  lV 30,000. 00  and  there- 
after filed  a  complaint  against  the  City  and  County  of  San 
Francisco  and  the  Market  Street  Railway  for  $30,000.00,  alleg- 
ing that  on  the  5th  day  of  February,  1941.  at  Market  Street 
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opposite  Eleventh  Stteet,  she  was  struck  by  street  cars  of  both 
the  Market  Street  Railway  and  the  Municipal  Railway  and  fur- 
ther alleging  that  the  Municipal  Railway  street  car  ran  over 
her  right  foot  causing  amputation  of  a  large  portion  of  said 
foot  and  that  she  suffered  other    Injuries  of  a  lesser  degree; 
and, 

WHEREAS,  said  case  was  tried  before  a  jury  presided  over 
by  Judge  Everett  C.  Mc  Keage,  which  trial  resulted  in  a  ver- 
dict in  favor  of  plaintiff  and  against  defendants,  Market 
Street  Railway  ana  the  City  and  County  of  San  Francisco  in  the 
sum  of  $3,500;00  anc<  costs;  and, 

WHEREAS,  said  Judge  Mc  Keage  subsequently  granted  a  motion 
for  a  new  trial  to  the  Market  Street  Railway  and  denied  a  simi- 
lar motion  on  behalf  of  the  City  and  County  of  San  Francisco;and 

WHEREAS,  an  appeal  was  ordered  by  this  Commission  from 
said  judgment  on  January  12,  1942  ano  thereafter  briefs  were 
submitted  and  argument  was  had  before  the  District  Court  of 
Appeals  which  said  Court,  on  or  about  August  22,  1942,  af- 
firmed said  judgment  as  to  the  defendant,  City  and  County  of 
San  Francisco;  and, 

WHEREAS,  the  City  Attorney  recommends  against  a  petition  . 
for  hearing  before  the  Supreme  Court  in  that  no  point  of  law  is 
involved,  and  recommends  payment  of  the  judgment  with  costs  and 
interest  to  date  of  payment  of  judgment  at  rhe  rate  of  seven 
per  cent  per  annum: 

NOW,  THEREFORE,  BE  IT  K  :%VEB,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  and  directed 
to  cause  said  judgment,  together  with  trial  costs  and  costs  on 
appeal  and  interest  to  date  of  payment  of  judgment  at  the  rate 
of  seven  per  oent  per  annum,  to  be  paid  and  the  Controller  is 
hereby  requested  and  authorized  to  draw  his  warrant  in 
sufficient  sum  to  finally  liquidate  said  judgment. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


344th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 
28,  1942  at  5:00  P.  M. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer  and 
Sam  Mc  Kee 

President  Lewis  F*  Byington  presided. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  34Jrd  regular  meeting  of  the  Com- 
mission held  September  23,  1542  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

- -RESOLUTION  NO.  5269— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Lirector  of    Property  to  enter  into  a  month  to 
month  lease,  effective  September  1,  1942,  with  W.  L.  Benson, 
for  rental  of  convenience  facilities  and  to  fill  Municipal 
Railway  Motor  Coach  radiators  with  water,  at  service  station 
at  4159-24^  Street,  at  a  rental  of  ^5.00  per  month. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  '5270— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  prepare  ordinance  for 
adoption  by  the  Board  of  Supervisors,  executing  a  quitclaim 
deed,  relinquishing  to  James  R.  Mount,  whatever  interest,  if 
any,  the  City  and  County  of  San  Francisco  may  own  in  a  certain 
water  pipe  line  easement  through  Lot  ;?C:?  Block  :,0:?,  Glen  Park 
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Terrace,  San  Francisco,  California,  The  easement  was  never 
used  at  any  time  as  all  water  mains  necessary  to  supply  con- 
sumers in  the  vicinity  have  long  since  been  laid  in  the  public 
streets  adjoining. 

On  motion  of  Commissioner  Mc  Kee,  seconded  "by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  52?!— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway  Re- 
quest for  Allocation  of  Funds  No.  413  in  amount  $500.00  and 
Order  for  Work  No,  /[06  in  amount  #500»00»  under  Appropriation 
No.  95-925-13°-Reconstruction  and  Replacement  Fund,  to  provide 
for  Replacement  Job.  No.  1479-Removing  and  Replacing   42  feet 
of  129#  guara  rail  and  41  feet  of  106#  rail  with  5  bolted  joints 
in  outside  track-first  cu^ve  entering  Ferry  Loop  at  the  inter- 
section of  the  Embarcadero-Section  3, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5272— 

RESOLVED,  That  this  Commission  approves  and  hereby 
requests  the  Controller's  certification  of  the  following 
Hetch  Hetchy  Water  Supply,  Power  and  Utilities  Engineering 
Bureau  Requests  for  Intra  Fund  Transfer: 

No.  268-10- Transfer  in  amount  $169.54,  from  Appropriation  No. 
268-120-00- Temporary  Salaries,  to  credit  of  Appropriation  No. 
268-126-00,  to  provide  for  payment  of  military  leave-Howard  D. 
Emberling- Bookkeeper . 

No.  268-11-Transf er  in  amount  ^87.75,  from  Appropriation  No. 
163-212-01-1 lant  Maintenance,  to  credit  of  Appropriation  No. 
268-804-OO,  to  provide  for  settlement  of  claim  of  Charlie 
Koehler  for  damage  to  automobile  occasioned  by  rock  falling 
from  wall  ana  which  wall  was  being  repaired  by  employees  of 
the  City. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NC.  "27"5— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of 'Airport  Order  for 
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Extra  Work  No.  IO48  in  amount  ^2,495.50,  under  Contract  No,  68- 
Constructing  Road  to  Coast  Guard  Air  Station,  contractor, 
Peter  Sorensen,  covering  the  following: 

Item  2- Embankment- increase  ol  850  cu.  yds,  $1,275.00 
Item  3-Crusher  run  base- increase  ol'  400  tons  1,000.00 
Item  6-Aggregates-increase  of  70  tons  220. 50 

On  motion  of  Commissioner  Mc  Kee„  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5274" 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Intra  Fund  Transfer  No.  264-15  in  amount  ^300.00,  from 
Appropriation  No*  .59-921-OO-Road  to  Coast  Guard  Station,  to 
credit  of  Appropriation  No..  99-92I-57Field  Engineering,  to 
provide  additional  funds  required  to  supervise  additional  work 
to  be  performed  under  Airport  Contract  No.  63-Oroer  for  Extra 
Work. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5275"- 

RESOLVED,  That  Resolution  N~.  5258,  adopted  September 
21,  1942»  which  approved  payment  in  amount  ^2,53°«00  unaer 
Airport  Contract  No,  68,  be  and  the  same  is  hereby  amended  to 
read  52,430 .00. 

On  motion  of  Commissioner  ric  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  r)276— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  Manager  of  Utilities  to  enter  into  lease  with 
the  United  States  of  America  (Civil  Aeronautics  Administration) 
covering  space  in  the  southeast  corner  of  the  San  Francisco 
Airport  Field  Lighting  Terminal  Building,  sufficient  in  area 
for  the  installation  of  a  18.75  KVA  emergency  standby  genera- 
ting plant  with  appurtenances,  saia  space  being  app  roximately 
10?xl6T  in  area  ana  having  concrete  engine  block  already  in 
floor  space.  Also  necessary  space  adjacent  to  the  south  end  of 
said  building  for  the  installation  of  fuel  tanks.  Also 
necessary  space  in    cable  trench  in  Field  Lighting  Terminal 
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Building  and  duct  space  from  Field  Lighting  Terminal  Building 
to  west  side  of  Administration  Building  for  installation  of 
cables*    Also  space  necessary  for  conduit  and  cables  from  west 
side  of  Administration  Building  to  basement  power  room  on  east 
side  of  said  building  with  the  necessary  space  in  basement 
power  room  for  installing  transferring  equipment.    Also  the 
right  for  the  installation  of  the  necessary  switches  and 
wiring  in  the    Airport  distribution  system;  leasehold  for  the 
term  beginning  October  1,  1942  and  ending  with  June  30,  1943, 
with  right  of  renewal  until  June  JO,  1947,  at  a  rental  of 
#1.00  per  annum. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5277— 

WHEREAS,  by  verified  claim  filed  with  the  Controller  on 
the  4th  day  of  June,  1942  by  Charlie  Koehler  of  Moccasin, 
California,  in  the  sum  of  $o7»75»  ^  appears  that  on  April  9, 
1942  the  said  Charlie  Koehler 's  automobile  was  damaged  by 
reason  of  rock  falling  from  a "wall  above  where  the  car  was 
parked  on  the  roadway  to  Intake  Power  House  in  Tuolumne  County, 
and  which  wall  was  being  repaired  by  employees  of  the  City; 
and, 

WHEREAS,  J.  H.  Turner,  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Water  Supply,  and  Dion  R.  Holm  f #r  the  City 
Attorney,  have  recommended  that  the  claim  be  paid: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  sum  of  587,75  be 
paid  to  Charlie  Koehler  of  Tuolumne  County,  in  full  settlement 
of  the  above  claim  and  that  the  Controller  is  hereby  authorized 
and  requested  to  draw  his  warrant  in  said  sum  in  payment 
therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  S278— 

WHEREAS ,  Steve  Curry,  husband  of  Ada  Curry,  has  filed  a 
claim  ana  sued  the  City  and  County  of  San  Francisco  for  the 
sum  of  Ten  Thousand  ($10,000.00)  Dollars  alleged  to  have  been 
incurred  by  him  by  reason  of  hospital  ana  aoctor  bills  and 
expenses  by  way  ol  loss  of  service  and  earning  capacity  of  his 
said  wife;  and, 

WI  it  is  alleged  that  Ada  Curry  was  injured  through 
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the  carelessness  and  negligence  of  the  Market  Street  Railway 
Company  and  the  City  and  County  of  San  Francisco  in  having  her 
foot  run  over  by  the  street  cars  of  said  defendants  at  ■  Market 
and  11th  Streets  on  the  5th  day  of  February,  I94I;  and, 

WHEREAS,  said  suit  of  Ada  Curry  against  the  City  and 
County  of  San  Francisco  was  tried  and  decided  adversely  to  the 
City  and  County  of  San  Francisco;  and, 

WHEREAS'  said  suit  of  Steve  Curry  against  the  City  and 
County  of  San  Francisco  can  be  compromised  for  the  sum  of  Three 
Thousand  (#3,000.00)  Dollars,  the  City  and  County  of  San 
Francisco  to  pay  Fifteen  Hundred  ($1500,00)  Dollars  and  the 
Market  Street  Railway  Company  to  pay  Fifteen  Hundred  (#1500.00) 
Dollars  and  the  City  Attorney  recommends  said  settlement  as 
being  fair  and  reasonable  to  the  City  and  County  of  San 
Francisco: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Steve  Curry  against  the  City  and  County  of  San  Francisco 
for  the  sum  of  Fifteen  Hundred  (#1500.00)  Dollars,  and  the 
Controller  is  authorized  and  requested  to  draw  his  warrant  in 
said  sum  in  payment  therefor. 


THEREUPON  THE  MEETING  ADJOURNED • 
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PUBLIC  UTILITIES  COMMISSION 


345th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER  5, 
1942,  at  5:00  P.  M. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer  and 
S  am  Mc  Kee 

President  Lewis  F,  Byington  presided. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  344th  regular  meeting  of  the 
Commission  held  September  20,  1942  were  approved. 

On  motion  of  Commissioner   Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5279— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  Water  Department  agricultural  leases 
as  follows: 

Jos.  Athenour  of  Sunol-covering  73  acres,  more  or  less,  being 

a  portion  of  Lot  6  of  the  Sunol  portion  of  the 
Rancho  El  Valle  de  San  Jose,  for  period  of  three  years,  be- 
ginning November  1,  1942,  at  a  rental  of  $75.00  per  year. 

Dan  Laughlin  of  Sunol,  covering  1  acre,  being  a  portion  of  Lot 

No.  1  of  the  Sunol  portion  of  the  Rancho  El 
Valle  de  San  Jose,  for  period  of  three  years,  beginning 
November  1,  1942,  at  a  rental  of  $5.00  per  year. 


R.  H.  Dana  of  Pleasanton,  covering  14.5  acres,  being  portion 

of  Plot  No.  49  of  the  Bernal  portion  of  the  Rancho 
El  Valle  de  San  Jose,  for  period  of  one  year,  beginning 
November  1,  1942,  at  a  rental  of  J20.00. 
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Conrad  Meier  of  Fleasanton,  covering  5  acres,  being  portion  of 
Plot  No,  46  of  the  Bernal  Portion  of  the  Rancho  El 
Valle  de  San  Jose,  for  period  of  one  year,  beginning  November 
1,  1942,  at  rental  of  #20.00, 

M.  S.  Rodrlgues  of  Niles,  covering  o.l  acre,  being  portion  of 

Alameda  pipe  line  right  of  way,  for  period  of 
three  years,  beginning  November  1,  1942,  at  rental  of  $1.50 
per  year. 

J,  D.  Gomes:  of  Centerville,  covering  0,25  acre,  being  portion 

of  Alameda  pipe  line  right  of  way,  for  period  of 
three  years,  beginning  November  1,  1942,  at  rental  of  ^5.75  per 
year. 

Bettencourt  Co.  of  Centerville,  covering  0.4  acre,  being  por- 
tion of  Niles  Centerville  pipe  line  right  of 
way,  for  period  of  three  years,  beginning  November  1,  1542, 
at  rental  of  $5 •CO  Per  annum, 

R.  J.  Jensen  of  Pleasanton,  covering  I.07  acre,  being  portion 

of  Rancho  Santa  Rita  50-foot  strip,  for  period  of 
one  year,  beginning  November  1,  1942  at  rental  of  $6.40. 

Mrs.  Albert ini  Mendoza  of  Sunol,  covering  244  acres,  being 

portion  of  Parcel  No.  6l-Alameda  Creek 
Lands,  for  period  of  three  years,  beginning  November  1,  1942, 
at  rental  of  34OO.OO  per  year. 

Mrs.  Mary  Williams    of  Mission  San  Jose,  covering  150  acres, 

'  being  portion  of  the  Sl/2  of  the  SW  1/4  of 
Section  12/4SIW-MDB&M  and  portion  of  the  Wl/2  of  Section 
134S/RIW  outside  of  the  Ex  Mission  San  Jose  Lands,  for  period 
of  three  years,  beginning  November  1,  1942,  at  a  rental  of 
3110.00  per  year. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5280— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau  Re- 
quest for  Allotment  and  Request  for  Intra  Fund  Transfer: 

No.  268- 7- Allotment  in  amount  $14,600,00,  under  Appropriation 
No.  268-070-OO,  for  payment  of  taxes  for  fiscal  year  1942~ 
1943. 


-3468- 


0  5. 


719 


No,  268-14- Transfer  in  amount  '$801.39.  from  Appropriation 
No.  268-llO-Ol-Permanent  Salaries,  to  credit  of  Appropriation 
No,  268-120-01-Temporary  Salaries,  to  provide  for  deficiency 
in  latter  appropriation  occasioned  by  unusual  amount  of  sick 
leave  and  military  leave  with  pay. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  528l~ 

RESOLVSD,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  San 
Francisco  Water  Department  Requests  for  Allotment: 

No.  207-Allotment  in  amount  $4, 500.00,  under  Appropriation 
No.  266-400-79*  to  make  available  for  expenditure,  the  pur- 
chase of  equipment,  set  up  in  the  1942-I943  Civilian  Defense 
Emergency  Budget. 

No.  208- Allotment,  in  amount  $11,605,00,  under  Appropriation 
No,  266-400-OO,  to  make  available  for  expenditure  balance  of 
1942-1943  budget  set  up  for  purchase  of  equipment  for  Water 
Department. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5282— 

WHEREAS,  the  City  of  South  San  Francisco  contemplates 
the  improvement  of  Colma  Creek  from  Linden  Avenue  to  the 
Bayshore  Highway,  all  as  shown  on  drawing  D-1124*  entitled 
?!Map  of  Proposed  Improvement  of  Colma  Creek  from  Linden 
Avenue  to  Bayshore  Highway,  South  San  Francisco  -  Cal.,  Scale 
as  Shown,  May,  1942,  R.  A,  Klassen,  City  Engineer/'  a  portion 
of  which  channel  lies  across  property  of  the  City  and  County 
of  San  Francisco,  under  the  jurisdiction  of  the  San  Fran- 
cisco Water  Department,  as  shown  on  said  map;  and, 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  reported  that  the  proposed 
improvement  of  Colma  Creek  will  constitute  a  benefit  to  the 
Water  Department  property  in  which  the  improvement  lies: 

NOW,  THEREFORE ,    BE  IT  RESOLVED,  That  this  Commission 
does  hereby  authorize  the  said  City  of  South  San  Francisco  to 
construct  a  new  channel  and  widen  a  portion  of  the  existing 
channel  of  Colma  Creek  across  the  said  property  of  the  City 
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and  County  of  San  Francisco,  in  accordance  with  Plan  DH24, 
as  submitted,  subject  to  the  condition  that  neither  the  San 
Francisco  Water  Lepartment  nor  the  City  and  County  of  San 
Francisco  shall  be  called  upon  to  contribute  to  the  cost  of 
said  improvement  and  shall  be  kept  free  from  any  expense  in 
protecting  or  adjusting  its  existing  structures,  if  the  same 
be  affected  by  the  proposed  improvement,  and  acceptance  of 
this  condition  shall  be  acknowledged  by  proper  resolution  of 
the  City  Council  of  South  San  Francisco, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  in  amount  #9,107.64,  in  favor  of  Peter 
Sorenson,  under  Airport  Contract  No.  68-Constructing  Road 
to  Coast  Guard  Air  Station-San  Francisco  Airport. 


THEREUPON  THE  MEETING  ADJOURNED. 


--RESOLUTION  NO.  528>~ 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


346th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER 
lj,  1942  at  5:00  P.  M. 

Present:    Commissioners  Lewis  F.  Byington,  George  Filmer, 
Sam  Mc  Kee 

President  Lewis  F.    Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  345th  regular  meeting  of  the 
Commission  held  October  5,  1942  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^284— 

RESOLVED,  That  this  Commission  approves  and  authorizes 
execution  of  the  following  Water  Department  agricultural 
leases: 

Lawrence  Mendoza  of  Sunol,  covering  52  acres,  being  portions 

of  Lots  Nos.  1  and  6,  of  the  Rancho  El  Valle 
de  San  Jose,  Alameda  County,  for  period  of  one  year,  beginning 
November  1,  I942,  on  a  share  crop  rental  basis. 

Frank  Silva  of  Sunol,  covering  150  acres,  being  part  of  Lot  6 

of  the  Sunol  portion  of  the  Rancho  El  Valle  de 
San  Jose  and  a  portion  of  the  NE1/4  of  Sec  3.  5/S1E-MDB&M, 
for  period  of  three  years,  beginning  November  1,  1942,  on  a 
share  crop  rental  basis, 

A.  Plnhelro  of  Sunol,  covering  55°  acres,  being  portions  of 

the  Sunol  portion  of  the  Rancho  El  Valle  de  San 
Jose,  for  period  of  three  years,  beginning  November  1,  1942, 
at  a  rental  of  3300.OO  per  annum,  plus  a  share  (1/4)  ol  crops 
grown. 
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Norman  Rose  of  Nlles,  covering  12. 65  acres,  being  a  portion 

of  the  Arroyo  de  la  Alameda  Rancho  and  part  of  the 
Ex  Mission  San  Jose  Lands,  for  period  of  three  years,  begin- 
ning November  1,  1942,  at  a  rental  of  ^40. 00  per  annum. 

Hansen  &  Orloff  Co.  of  Pleasanton,  covering  20  acres,  being 

portion  of  Plots  45  and  1  of  the  Bernal 
portion  of  the  Rancho  El  Valle  de  San  Jose,  for  period  of  three 
years,  beginning  November  1,  1942  at  a  rental  of  #400.00  per 
year. 

Chi tar 0  Barbano  of  Colma,  covering  6.13  acres,  being  portion 

of  Parcel  16,  Villa  Homestead,  for  period  of 
one  year,  beginning  October  15,  1942,  at  a  cash  rental  of 
^170.00. 

Hrs.  J.  S.  Nunes  of  Niles,  covering  0.2  acre,  being  portion  of 

Alameda  pipe  line  right  of  way,  for  period  of 
three  years,  beginning  November  1,  1942,  at  rental  of  $3. 00 
per  annum. 

On  motion  of  Commissioner  Tic  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  mas  adopted  unanimously: 

— RESOLUTION  NO.  528*5— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  the  following 
Municipal  Railway  Orders  for  Work: 

No.  404A  in  amount  $500.00,  in  favor  of  the  Market  Street  Rail- 
way Company  being  supplemental  to  Order  for  V/ork  No,  4°4» 
approved  by  the  Commission  on  September  21,  1942,  to  cover 
labor  and  material  in  connection  with  track  and  overhead  re- 
pairs on  Market  Street  and  various  other  locations  and  inter- 
sections and  at  Ferry  and  Bridge  Loops-Month  of  October, 1942. 

No.  414  in  amount  ^500.00  (Request  for  Allocation  of  Funds  in 
amount  .^500.00),  under  Appropriation  No.  65-925-131,  for  the 
replacement  of  combination  cable  electric  track  on  north  side 
of  Ferry  Loop,  Section  3,  by  approximately  54*  of  electric 
railway  track,  under  Replacement  Job  No.  1400^  contractor, 
Market  Street  Railway  Company. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  S286-- 

1  n  1  '  1  ii"      11    ii       ■     ...  1  m* 

WHEREAS,  Victor  Lund  is  the  lessee  of  some  585  acres  of 
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Water  Department  land  near  Pleasanton,  Alameda  County,  on  a 
share  crop  rental  basis,  under  leases  approved  by  Resolutions 
Nos.  3438  and  4087  of  the  Public  Utilities  Commission;  and, 

WHEREAS,  under  the  terms  of  his  lease  he  is  required  to 
maintain  120  acres,  more  or  less,  in  alfalfa  after  the  second 
year  of  his  lease;  and, 

WHEREAS,  owing  to  the  continued  rise  in  the  water  table  in 
his  leasehold  it  has  not  been  possible  to  plant  and  maintain 
any  alfalfa  crops  on  this  land    ana  it  is  not  possible  to  plant 
and  harvest  any  crops  of  any  kind  on  117  acres  more  or  less  of 
his  leasehold;  ana, 

WHEREAS    the  land  not  at  present  suitable  for  growing 
crops  can  be' utilized  for  pasturage  and  said  Victor  Lund  is 
willing  to  pay  a  cash  rental  of  ^2*00  per  acre  per  year  for 
pasturage  purposes  for  such  land  in  his  leasehold  which  is  not 
suitable  for  growing  crops; and, 

WHEREAS ,  the  City  will  not  otherwise  derive  any  income 
from  said  acreage  during  the  remaining  period  of  the  leases: 

THEREFORE,  EE  IT  RESOLVED,  That  that  certain  five  year 
lease  between  the  City  and  Victor  Lund,  dated  November  1,  1935, 
approved  by  Resolution  No%  3438,  be  and  the  same  is  hereby 
modified  to  omit  the  obligation  on  the  part  of  the  tenant  to 
plant  and  maintain  120  acres  more  or  less  in  alfalfa  and  the 
said  Victor  Lund  is  permitted  to  utilize  for  pasturage  purposes 
only  at  a  rental  of  ^2*00  per  acre  per  annum,  such  portion 
of  his  leaseholds  covered  by  Resolutions  Nos.  3438  ana  4087  as 
cannot  be  economically  used  for  growing  crops  under  the  terms 
of  his  lease. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5287— 

RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Departmental  Intra  Funa  Transfer,  in  amount  #211 •OS,  from 
Appropriation  No.  263-120-01-Temporary  Salaries,  to  credit  of 
Appropriation  No.  263-126-01,  to  provide  for  military  leave  of 
P.  B.  Ortley- Power  House  Operator,  Early  Intake, 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5288— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  the    San  Francisco  Water  Department 
as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO:    State  of  California,  Department  of  Fublic  Works,  Division 

of  Architecture,  through  its  duly  appointed,  qualified 
and  acting  Chief  of  Division  of  Architecture, 

Permit  to  install  and  maintain  a  pole  line  consisting  of 
one  pole  and  the  suspension  of  wires  across  the  Lake  Merced 
3  oulevard  and  across  a  portion  of  City  property  known  as  the 
:*Lake  Merced  Tract'*. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
He  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5289— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Intra  Fund  Transfer,  in  amount  $513.55,  from  Appropriation 
No,  264- 110-00- Permanent  Salaries,  to  credit  of  Appropriation 
No.  264-815-OO,  to  provide  funds  in  addition  to  amount 
previously  provided,  for  payment  of  fire    insurance  premium 
ana  extended  coverage  endorsement  on  Hangar  No.  4~San  Fran- 
cisco Airport. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5200— 

RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Ketchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Intra  Fund  Transfer,  in  amount  $4*000. 00,  from  Appropriation 
No.  92-500-37- Inspection  Gallery  Priest  Dam,  to  credit  of 
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Appropriation  No.  92-500-54,  to  provide  for  removal  of 
Sectional izing  Switches  on  Towers  242  and  475  of  the  Hetch 
Hetchy  110  KV  Transmission  Line  anc  reconstruct  on  Towers  349 
and  352  in  order  to  serve  the  Aluminum  Plant  from  either 
direction  in  case  of  line  trouble • 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  52?  1— • 

RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Public  Utilities  Com- 
mission Request  for  Allocation  of  Funds,  in  amount  $200,00, 
under  Appropriation  No.  262-271-01,  to  provide  for  expenses  of 
the  Municipal  Railway  Drum  and  Bugle  Corps  participating  in 
Civic  entertainment  and  public  gathering. 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution   was  adopted  unanimously: 

— RESOLUTION  NO.  52^2— 

RESOLVED f  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Airport 
Requests  for  Transfer: 

No.  264- 16- Transfer  in  amount  $1,000.00,  from  Appropriation 
No.  99-917-OO-Field  Lighting,  to  credit  of  Appropriation  No. 
99-900-58-Land,  to  provide  for  expenses    of  Real  Estate  De- 
partment in  connection  with  the  acquisition  of  acditional  land 
to  be  used  by  the  Airport. 

No,  264- 17- Transfer  in  amount  $155.00,  from  Appropriation 
No.  264- 110-00- Permanent  Salaires,  to  credit  of  Appropriation 
No.  264-126-°°»  ^°  Provide  for  payment  of  military  leave  - 
F.  Cunningham. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
He  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO. 

WHEREAS,  John  I.  Sparrow  filed  a  claim  against  the  City 
and  County  of  San  Francisco,  and  brought  suit  thereon  against 
said  City  and  County  for  ^10,000.0C,  alleging  that  on  the  25th 
day  of  Hay,  1939>  he  was  a  passenger  for  hire  on  an  I?L:t  street 
car  of  the  Municipal  Railway;  that  at  the  intersection  of 
Market,  Jones  and  He  Allister  Streets,  while  plaintiff  was  en- 
deavoring to  alight  from  said  street  car,  and  being  in  a 
crippled  condition,  the  conductor  of  said  street  car  violently 
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crowded  plaintiff  against  the  stanchion  at  the  rear  of  said 
street  car  and  caused  plaintiff  to  suffer  severe  bruises  and 
contusions  of  the  right  hip  and  a  severe  nervous  shock;  and 
injury  to  an  arthritic  tubercular  hip;  and, 

WHEREAS,  said  cause  was  triea  by  Edmond  P,  Bergerot, 
Deputy  City  Attorney,  in  Department  13  of  the  Superior  Court, 
Hon*  Frank  T.  Deasy,  Judge  presiding,  George  K.  Ford  represen- 
ting the  plaintiff,  which  trial  resulted  in  a  judgment  given 
by  Judge  Deasy,  in  favor  of  plaintiff,  for  the  sum  of  ^1800:00 
and, 

WHEREAS'  said  cause  presents  only  factual  questions,  and 
in  the  opiniin  of  the  City  Attorney  an  appeal  therefrom  is  not 
warranted,  and  said  City  Attorney  recommends  payment  of  said 
judgment  in  the  sum  of  $l800#00,  together  with  interest  at  the 
rate  of  7%  per  annum  from  August  20,  1942,  to  date  of  payment; 

NOW,  THEREFORE,  3E  IT  RESOLVED,  by  this  Commission,  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and  directed 
to  cause  said  judgment  to  be  paid  in  said  amount  of  ^l8oo«00 
together  with  interest  at  the  rate  of  J%  per  annum  from  August 
20,  1942»  ^°  date  of  payment,  and  the  Controller  is  hereby 
authorized  and  requested  to  draw  his  warrant  in  satisfaction 
and  full  payment  of  said  judgment. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  Resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5254- - 

WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities,  anc 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway 
have  approved  the  settlement  of  the  claim  of  N.  F.  Newman 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
$25; 00; 

THEREFORE,  BE  IT  RESOLVED'  by  this  Commission  that  said 
settlement  is  hereby  approved/ 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO. 

WHEREAS ,  E.  G.  Cahill,  as  Manager  of  Utilities,  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway, 
have  approved  the  settlement  of  the  claim  of  Vivian  C.  Graham 
against  the  City  and  County  of  San  Francisco  in  the  sum  of  :#>0. 
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THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
AAcKee,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  Mary  Sherman  has  filed  a  claim  against  the  City 
and  County  of  San  Francisco,  in  the  sum  of  Fifteen  Thousand 
($1 5000. 00)  Dollars,  for  alleged  injuries  arising  out  of  an 
accident  at  Third  ana  I^rket  Streets  on  July  9»  1-942'  alleging 
she  was  struck  by  a  Municipal  Railway  K  line  street  car  No,  139 
and  knocked  unconscious,  suffering  lacerations  of i&ce  and 
scalp  necessitating  nine  stitches,  and  brain  injury;  and, 

WHEREAS    Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  has  signified  his  ability  to  settle  this 
claim  in  the  sum  of  Three  Hundred  Twenty  Five  0325*00) 
Dollars,  and  his  recommendation  to  compromise  the  claim  is  con- 
curred in  by  the  City  Attorney: 

NOW,  THEREFORE,  3E  IT  RESOLVED    by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  ano  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Mary  Sherman  against  the  City  and  County  of  San  Francisco 
for  the  sum  of  Three  Hundred  Twenty  Five  (J325.OO)  Dollars; 
and  the  Controller  is  authorized  and  requested  to  draw  his 
warrant  in  said  sum  in  payment  therefor. 

THEREUPON  THE  MEETING  ADJOURNED " 


— RESOLUTION  NO.  5296— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


547th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  232  -  CITY  "HALL  -  OCTOBER 
19,  1542  at  5:00  P.  M. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  "by  Commissioner 
Mc  Kee,  the  minutes  of  the  346th  regular  meeting  of  the 
Commission  held  October  13,  1*542  were  approved , 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5297— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  Water  Department  agricultural  leases  as 
follows: 

Mrs.  £>  Franzoia:  of  Colma,  covering  1  acre,  being  portion  of 

the  San  Andres  pipe  line  right  of  way  in  the 
Abbey  Homestead,  San  Mateo  County,  for  period  of  three  years, 
beginning  November  1,  1942,  at  rental  of  $25*00  per  annum. 

Chas.  C.  Mc  Gonegal:  of  Sunol,  covering  10  acres,  being  part 
of  Parcel  66-Alameda  County  Lands,  for  period  of  three  years, 
beginning  November  1,  1942,  at  rental  of  #7.50  per  annum. 

J.  E.  Mendonca  of  Sunol,  covering  162  acres,  being  parts  of  the 

Sunol  portion  of  the  Rancho  El  Valle  de  San 
Jose  and  pasture  land  in  the  N  1/2  of  Sec,  3  Tp.  5  Sl/E-MDB&M, 
for  period  of  three  years,  beginning  November  1,  1942*  on  a 
share  crop  basis  and  rental  of  ^57 • 5°  Per  annum. 

Mrs,  Albertina  Mendoza  of  Sunol,  covering  portions  of  the  Sunol 
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portion  of  the  Rencho  El  Valle  de  San  Jose  (demised  area  of 
350.78  acres)  for  period  of  three  years,  on  a  share  crop  rental 
basis. 

Manuel  S.  Azevedo  of  Hayward,  covering  62  acres,  being  portions 

of  the  Bernal  and  Sunol  portion  of  the 
Rancho  El  Valle  de  San  Jose,  for  period  of  one  year,  beginning 
November  1,  1942,  on  a  share  crop  rental  basis. 

Mary  Rogers: of  Patterson,  covering  O.632  acre,  being  portion 
of  the  Alajneda  pipeline  right  of  way,  for  period  of 
three  years,  beginning  November  1,  1942  at  a  rental  of  $9.50 
per  year. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Pilmer,  the  f ollowing  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  52^8-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Orders  for  Work  and  Service  Order,  in  favor  of 
the  Market  Street  Railway  Company,  for  services  to  be  rendered 
during  the  month  of  November,  1942. 

OW  No.  409,  in  amount  $500.00,  for  labor  and  material  in 
connection  with  track  and  overhead  repairs  on  Market  Street, 
various  other  locations  and  intersections  and  at  ferry  and 
bridge  loops., 

OW  No.  410,  in  amount  ^146. 00,  proportion  of  expense  to  be 
incurred  in  connection  with  operation  of  cars  at  ferry  ter- 
minal and  for  curve  oiling  at  bridge  anc  ferry  loops. 

So  No.  879  in  amount  ^3*821.20,  for  power  to  be  furnished  and 
for  operation  of  Municipal  Railway  cars  over  tracks  of  the 
Market  Street  Railway  Company. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5299— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Ffeyor  to  recommend  to  the  Board  of  Supervisors,  a 
supplemental  appropriation  in  amount  $636.00,  from  Appropria- 
tion No.  266-110-l6-Water  Revenue- Permanent  Salaries-Peninsula 
Pumps,  to  credit  of  same  appropriation,  creating  the  position 
of  one  U-214  Pump  Operator  (part  time)  at  rate  of  $79* 5°  Per 
month,  effective  November  1,  1942  and  abolishing  position  of 
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one  U-214  Pump  Operator  (relief)  at  rate  of  #175,00  per  month. 

On  motion  of  Commissioner  He  Kee,  seconced  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  5^500 

RESOLVED,  That  the  Board  of  Supervisors  be  and  it  is  here- 
by requested  to  enact  an  ordinance  wherein  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  on  behalf  of  the  City  and 
County  of  San  Francisco  are  authorized  and  directed  to  execute 
a  quitclaim  deed  to  the  Housing  Authority  of  the  City  and 
County  of  San  Francisco  relinquishing  any  interest  of  the  City 
to  that  certain  real  property  acquired  by  said  Housing 
Authority  from  the  Crocker  Estate  Company  by  deed  recorded 
August  20c  1941,  in  Book  3800  at  page  43  and  from  Ella  Sundman 
Cunningham  by  deed  recorded  January  24,  1942  in  Book  3848, 
page  178  of  Official  Records  of  San  Francisco,  which  property 
comprises  the  site  for  the  Glen  Crags  Project  of  the  Housing 
Authority: 

BE  IT  FURTHER  RESOLVED,  That  the  said  quitclaim  deed 
above  described  be  delivered  when  the  said  Housing  Authority 
deeds  to  the  City  and  County  of  San  Francisco  a  water  pipe 
line  easement  over  a  five  foot  strip  of  land  through  said 
site,  2*5?  each  side  of  the  following  described  center  line: 

Beginning  at  a  point  on  the  westerly  line  of  Sussex  Street 
distant  thereon  south  9°24r  west  28 .93 T  from  an  angle  point  in 
said  westerly  line  of  Sussex  Street,  opposite  the  northwest 
corner  of  Lot  20,  Block  F  as  shown  on  map  entitled  "Additions 
to   castro  Street  Addition  and  Glen  Park  Terrace",  filed 
March  25,  1910  in  the  Office  of  the  County  Recorder  of  the 
City  and  County  of  San  Francisco,  thence  south  500  43*  West 
289,98',  thence  south  500  30f  west  22.50'  more  or  less,  to  a 
point  in  the  northeasterly  boundary  line~of  the  lands  of  the 
City  and  County  of  San  Francisco,  said  point  being  distant 
south  23°  42?  east  36'  more  or  less  from  an  angle  point  there- 
in. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  »v$01~ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Bureau 
of  Light,  Heat  and  Power  Requests  for  Departmental  Intra  Fund 
Transfer: 

No,  263-2-Transf er  in  amount  '^230. 00,  from  Appropriation  No, 
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263-214-63-Maintenance  anci  Repair  of  Structures,  to  credit  of 
Appropriation  No.  263«200-OOf  to  provide  for  deficiency  in  con- 
tractual services  occasioned  by  unforeseen  items  of  micro- 
filming records  and  testing  of  lights  for  dim-out  purposes. 

No,  263-3-Transf er  in  amount  ^6,000.00,  from  Appropriation 
No.  263-530-02- Miscellaneous  Lighting-Construction,  to  credit 
of  Appropriation  No.  263-903-79-War  Emergency  Expenditures,  to 
provide  for  the  dim-out  of  City  owned  street  lights  as  re- 
quired by  Proclamation  No.  12  of  the  Western  Defense  Command. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5^02— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No,  5  in  amount  $1,127.40,  and  Recommen- 
dation for  Contract  Payment  No.  6  in  amount  5126. 43,  in  favor 
of  Pacific  Pavements  Company,  Ltd.,  under  SFWD  Contract  No, 
139-RePaving  °f  street  or  sidewalk  openings  where  paving  has 
been  removed  by  the  Water  Department. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5^0  V- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  resolution,  confirming 
lease  of  Airport  property,  together  with  certain  airport 
privileges  and  facilities  to  the  Transcontinental  and  Western 
Air,  Inc.,  for  period  of  twenty  (20)  years,  effective  October 
1,  1942. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5^04— 

RESOLVED #  That  this  Commission  approves  and  hereby  re- 
quests the  Controllers  certification  of  Water  Department  Re- 
quest for  Intra  Fund  Transfer  in  amount  $2,116.61,  from 
various  sub-appropriations  under  permanent  salaries,  to  credit 
of  App  ropriation  No.  266-126-00,  to  provide  for  payments  of 
Military  Leave. 
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On  motion  of  Commissioner  He  Laughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously; 

— RESOLUTION  NO.  ^05— 

RESOLVED ,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway  Re- 
quest for  Allocation  of  Funds  No,  413A  in  amount  $250*00  (Order 
for  Work  No.  406A  in  amount  $250.00)  under  Appropriation  No. 
65-925-130-Replp cement  Job  No,  1479,  being  supplemental  to 
previously  approved  amount  of  $500.00,  for  the  removing  and 
replacing  42'  of  129#  guard  rail  and  41'  of  106#  rail  with  5 
bolted  joints  in  outside  track  first  curve  entering  Ferry  Loop. 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  53Q6— 

BE  IT  RESOLVED,  That  the  agreement  dated  September  30, 
1942  entered  into  between  John  J.  0' Toole,  City  Attorney,  and 
Carl  R.    Rankin  for  the  employment  of  the  said  Carl  R,  Rankin 
for  furnishing  certain  studies  of  the  work  of  the  Transbay 
Construction  Company  in  connection  with  the  raising  of 
O'Shaughnessy  Dam  for  the  purpose  of  using  this  information  in 
defense  against  that  certain  action  entitled  Transbay  Con- 
struction Company  v.  City  and  County  of  San  Francisco,  be  and 
the  same  is  hereby  approved. 

3E  IT  FURTHER  RESOLVED,  That  inasmuch  as  the  services 
have  been  rendered  and  completed  by  said  Carl  R.  Rankin,  that 
the  Controller  be  and  he  is  hereby  requested  to  draw  a  warrant 
in  the  amount  of  Fifteen  Hundred  Dollars  (^1500.00)  in  full 
payment  for  said  services, 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
He  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5^07— 

RESOLVED*  That  the  agreement  heretofore  entered  into  be- 
tween the  Public  Utilities  Commission  and  the  State  Guard  of 
California,  through  a  letter  addressed  by  the  Hanager  of  Utili- 
ties to  Brigadier  General  J.  0.  Donovan,  Adjutant  General  of 
the  State  of  California,  be  and  the  same  is  hereby  modified 
as  follows: 

1-Camps  shall  no  longer  be  maintained  in  the  vicinity  of 
Irvington  Portal  in  Alameda  County,  nor  the  Crystal  Springs  Dam 
in  San  Mateo  County; 
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2-  Ttiat  housing  ano  camp  facilities  established  by  the  Adjutant 
General  shall  be  adequate  for  the  accommodation  of  all  officers 
and  men  of  the  Guard  required  to  guard  the  Water  Department 
properties  in  the  area.  Location  and  sanitation  of  the  camps 
shall  be  as  approved  by  the  Chief  Engineer  of  the  Water  De- 
partment. 

3-  Up  to  the  30th  day  of  June,  1942,  the  City  of  San  Francisco 
through  the  Public  Utilities  Commission  will  contribute  toward 
the  maintenance  of  the  Guard  certain  services  and  supplies  to 
the  value  of  fifty  cents  per  day  for  each  member  of  said  Guard 
detailed  to  and  actively  employed  in  guarding  exclusively  the 
structures  of  the  Hetch  Hetchy  Water  and  Power  Project  and  the 
San  Francisco  Water  Department,  and  that  subsequent  to  June  30, 
I942  until  the  end  of  the  present  fiscal  year  the  said  rate 
shall  be  increased  from  fifty  cents  to  sixty  five  cents  per  man 
per  day,  provided  that  the  total  amount  to  be  paid  for  the 
present  fiscal  year  shall  not  exceed  the  sum  provided  for  such 
purpose  in  the  annual  budget  estimate  and  appropriation  ordi- 
nance for  said  year: 

4-  That  the  provisions  contained  in  said  agreement  as  follows: 
"all  provided,  however,  that  the  total  expense  to  the  City  for 
suoh  contributions  to  the  Guard  shall  not  exceed  sixty  (#60) 
dollars  per  day  for  guards  on  the  Ketch  Ketchy  project  and 
eighty  ($8o)  dollars  per  day  for  guards  on  Water  Department 
properties."  is  hereby  eliminated: 

5-  The  Commission   agrees  that  it  will  transport  any  materials 
and  supplies  and  render  other  service  for  the  State  Guard  where 
such  service  may  be  performed  incidentally  to  the  Commission's 
normal  operations  and  without  added  cost  to  the  Commission. 

BE  IT  FURTHER  RESOLVED    That  E,  G.  Cahlll,  Manager  of 
Utilities,  be  and  he  is  hereby  authorized  to  execute  the 
necessary  letters,  documents  or  papers  to  carry  this  resolu- 
tion into  effect. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  ^08~ 

WHEREAS,  E.  G.  Cahill,  as  mnager  of  Utilities,  and  Thomas 
B,  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  have 
approved  the  payment  of  that  certain  judgment  against  the  City 
and  County  of  San  Francisco  ana  in  favor  of  Elkan  Jackson,  for 
the  sum  of  J50*73»  rendered  in  the  Small  Claims  Court,  action 
No.  IO4522  on  August  31,  1942: 
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THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
judgment  he,  and  the  same  is  hereby  approved  and  ordered  paid. 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  3.  G,  Cahill,  as  Manager  of  Utilities,  and  Thomas 
B.  Johnson,  Claims  Adjuster    of  the  Municipal  Railway,  have 
approved  the  payment  of  that  certain  judgment  against  the  City 
and  County  of  San  Francisco  in  favor  of  Mrs.  Marie  Hastings 
for  the  sum  of  $58048,  rendered  in  the  Small  Claims  Court, 
action  No*  100772;  that  an  appeal  was  taken  from  said  judgment, 
and  the  Appellate  Division  of  the  Superior  Court  sustained 
said  judgment: 

THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  said 
judgment  be,  and  the  same  is  hereby  approved  and  ordered  paid. 

THEREUPON  THE  MEETING-  ADJOURNED* 


—RESOLUTION  NO.  ^09— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


348th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER 

26,  1942. 


Present:     Commissioners  Lewis  F*  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided* 

On  motion  of  Commissioner  Filmer,  seconded  toy  Commissioner 
Mc  Kee,  the  minutes  of  the  347th  regular  meeting  of  the 
Commission  held  October  19,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Laughlin, seconded  toy  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  ^10— 

RESOLVED,  That  the  extract  for  the  following  public,  work 
to  toe  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  tb©  provisions 
of  the  Charter  of  the  City  and  County,  to-wit: 

CONSTRUCTING  A  STORAGE  VAULT  IN  TWIN  PEAKS  TUNNEL 
(Municipal  Railway  Contract  No.  207) 

be  and  the  same  is  hereby  awarded  to  Central  California  Con- 
struction Company,  230  California  Straet,  San  Francisco,  they 
being  the  lowest  regular  and  responsible  bidder  therefor,  at 
the  lump  sum  price  of  One  Thousand  Nine-  Hundred  and  Sixty  Two 
Dollars  (51,962,00) 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  under  Appropriation  268-992-00, 


.3485. 


{>  i. 


19 


On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  TCLl— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  the  following  Munici- 
pal Railway  Requests  for  Departmental  Intra  Fund  Transfer: 

No.  415-in  amount  23,000.00,  from  Appropriation  No.  265-IIO--OO- 
Permanent  Salaries,  to  credit  of  Appropriation  No.  265-I26-OO, 
to  provide  additional  funds  for  Military  Leaves  with  Pay. 

No.  416  in  amount  $730.00,  from  Appropriation  No.  265-IIO-OO- 
Permanent  Salaries,  to  credit  of  Appropriation  No*  2o5-9°°-°5"" 
Services  of  Other  Departments,  to  provide  for  employment  of 
construction  engineer  for  months  of  November,  December,  1942* 
due  to  illness  of  F.  J.  Sheehan,  Maintenance  of  Way  Engineer. 

No.  417-ln  amount  $200.00,  from  Appropriation  No.  265-IIO-OO- 
Permanent  Salaries,  to  credit  of  Appropriation  No,  265-900-08- 
Servlces  Other  Departments,  to  provide  for  blueprinting  by 
Water  Department,  for  period  January  1,  1943  to  June  30,  1943. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^12— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  Water  Department  agricultural  leases 
as  follows: 

Pacific  Coast  Aggregates  Inc.,  of  San  Francisco,  covering 

0,845  acre,  being  a  portion  of 
the  Alameda  pipe  line    right  of  way,  for  agricultural  purposes 
only,  for  period  of  one  year,  beginning  November  1,  1942*  at 
a  rental  of  $12.75, 

Ed.  Pirres    of  Belmont,  covering  10  acres,  being  portion  of 
the  Rancho  Canada  de  Raymundo,  San  mteo  County, 
for  period  of  three  years,  beginning  November  1,  1942*  at 
yearly  rental  of  $10.00. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  TOV- 

RESOLVED,  That  this  Commission  approves  Recommendation  for 
Contract  Payment  No.  1,  in  amount  $1,000.00,  payable  to 
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R.  C.  Powell,  Mechanical  Engineer,  for  engineering  services  in 
connection  with  preliminary  studies  as  to  the  general  design 
of  the  Lake  Merced  Auxiliary  Steam  Pumping  Station,  including 
the  preparation  of  specifications  for  the  purchase  of  necessary 
boilers,  steam  turbines  and  gearing,  condensers,  fuel  pumps  and 
all  auxiliary  steam  equipment. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously; 

— RESOLUTION  NO.  TO4— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Ketchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Transfer,  in  amount  $120.00,  from  Appropriation  No.  268-212-03- 
Maintenance  of  Roads,  to  credit  of  Appropriation  No.  268-304-00, 
to  provide  funds  as  a  contingent  liability  for  the  claim  filed 
with  the  Controller  by  A.  S.  Avila  Co.,  for  death  to  two 
heifer  cattle  from  injuries  received  on  the  Hetch  Hetchy  right 
of  way  bridge  crossing  the  Oakdale  Irrigation  Canal,  four  miles 
south  of  Oakdale. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5^1 5— 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau  of 
this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupancy  of  land  under  control 
of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the    City  and  County  of  San  Prancisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

TO:;    The  San  Francisco  Civilian  jjefense  Council: 

Permit  to  occupy  and  use  land  in  Assessor's  Block  2^12, 
on  the  easterly  side  of  O'Shaughnessy  Boulevard. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  ^16— 
WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
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San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
and  property  under  control  of  the  San  Francisco  Water  Depart- 
ment as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO  PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  to  install  and  maintain  a  poleline  and  anchors  across 
a  portion  of  Parcel  70,  Strips  of  Land  for  Pleasanton  Wells, 
Alameda  County  Lands,  of  the  City  and  County  of  San  Francisco, 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  authorize  execution  of  deed, 
confirming  sale  of  portion  of  Assessor's  Block  No.  12  on  south 
side  of  Jefferson  Street  to  Joe  Di  Maggio's  Grotto;  said  sale 
being  in  response  to  public  bid  and  for  wliich  the  said  Joe 
Dl  Maggio's- Grotto  offered  the  sum  of  522,500.00,  no  higher 
bids  having  been  made  or  received. 


THEREUPON  THE  MEETING  ADJOURNED. 


— RESOLUTION  NO.  ^l?-- 
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PUBLIC  UTILITIES  COMMISSION 


349th  REGULAR  MEETING  OP  THE  FUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER  2, 
1942  at  5:00  P.M. 

*********************+****************^ 

Present:    Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  "by  Commissioner 
Mc  Kee,  the  minutes  of  the  yfith  regular  meeting  of  the 
Commission  held  October  26,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Laughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5^18— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  Water  Department  agricultural  leases 
as  follows: 

G»  Bertucci:  -  of  Colma,  covering  0»25  acre,  being  the  tillable 

portion  of  Lots  2-7-8  of  Block  1  of  the  School- 
house  Homestead  Association,  San  Mateo  County,  for  period  of 
three  years,  beginning  November  1,  1942,  at  a  rental  of  $7*5° 
per  year, 

Lawler  A.  Drees.  M.  D»:  -  of  San  Francisco,  covering  O.831 

acre,  being  portions  of  Lots  1-2-3-4 
of  Block  7-Schoolhouse  Homestead  Association,  San  Mateo  County, 
for  period  of  three  years,  beginning  November  1,  1942/  ati  a 
rental  of  J20.00  per  year* 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^1Q~ 

RESOLVSD,  That  this  Commission  approves  and  hereby  re- 
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quests  the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount  $60,00,  from  the  surplus 
existing  in  Appropriation  No.  264-llO-OO-Airport  Permanent 
Salaries,  to  credit  of  same  appropriation,  to  provide  for 
proper  compensation  of  one  B^Oo-General  Clerk  Stenographer  in 
the  San  Francisco  Airport  for  fiscal  year  1942-1945* 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5^20 — 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  341 
for  the  Laying  of  8Tf  CAst  Iron  rain  in  Ortega  Street,  between 
44th  and  46th  Avenues,  contractor,  San  Francisco  Water  De- 
partment, should  in  accordance  with  the  time  limit  set  forth 
in  said  contract  be  completed  on  or  before  October  12,  1942; 
and, 

WHEREAS,  contractor  has  experienced  delay  in  completing 
the  contract' due  to  the  shortage  of  paving  material;  and, 

WHEREAS,  said  San  Francisco  Water  Department  prosecuted 
the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  two  (2)  days  for  the  completion  of  said 
San  Francisco  Water  Department  Contract  No.  541  and  liquidated 
damages  for  the  resulting  days  of  delay  are  hereby  waived* 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  TOl— 

WHEREAS,  Camille  Jouve,  filed  a  claim  and  brought  suit 
thereon  against  the  City  and  County  of  San  Francisco,  a 
municipal  corporation,  and  Michael  O'Brien,  for  the  sum  of 
$10,000,00;  and, 

WHEREAS,  said  complaint  alleges  that  on  the  l6th  day  of 
October,  1941,  while  plaintiff  was  crossing  Geary  Boulevard 
and  19th  Avenue,  said  defendants  carelessly  and  negligently 
operated  a  municipal  street  car  in  a  westerly  direction  so  as 
to  cause  the  same  to  collide  with  said  plaintiff;  and, 

WHEREAS,  in  said  complaint  it  is  alleged  that  plaintiff 
suffered  multiple  comminuted  fracture  of  distal  end  of  left 
radius;  fracture  of  styloid  process  of  left  ulna;  abrasions; 
lacerations  and  contusions  about  his  head,  body,  back  and 
limbs; 

WHEREAS,  said  cause  was  tried  before  a  jury  in  Depart- 
ment 17  of  the  Superior  Court,  presided  over  by  Juage  Robert 
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He  Williams  and  said  trial  occupied  three  days,  and  the  jury 
on  October  14,  1942,  returned  a  verdict  against  the  defendants 
and  in  favor  of  plaintiff  in  the  sum  of  one  thousand  dollars; 
and 

WHEREAS,  the  City  Attorney  aovises  this  Commission  that 
an  appeal  from  said  judgment  is  not  warranted  ana  recommends 
that  said  judgment  be  paid  without  appeal. 

NOW,  THEREFORE,  3E  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  cause  the  payment  of  said 
judgment  to  be  made  without  costs  ana  the  Controller  is  hereby 
requested  to  draw  his  warrant  in  the  sum  of  51>000«0G  in  pay- 
ment of  said  judgment* 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Fllmer,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  George  J.  Rossi  has  filed  a  claim  against  the 
City  and  County  of  San  Francisco  in  the  sum  of  $275. 00,  for 
alleged  injuries,  loss  of  wages  and  damage  to  his  wearing 
apparel,  arising  out  of  an  accident  at  Division  Street  and 
Potrero  Avenue  on  October  14,  1942,  wherein  he  was  a  passenger 
on  the  Municipal  Railway  H  line  car  No.  109  when  it  was  struck 
and  derailed  by  a  locomotive  of  the  Southern  Facif ic  Railroad; 
and, 

WHEREAS,  as  a  result  of  this  accident,  it  is  alleged  the 
said  George  J.  Rossi  suffered  injuries  to  both  legs,  groin 
and  elbows  and.  was  thrown  from  the  rear  platform  of  the  street 
car  to  the  pavement,  damaging  his  clothing;  and, 

WHEREAS,  Thos.B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway  has  explained,  these  facts  and  circumstances  to  Mr, 
Lewis  F.  Byington,  President  of  the  Public  Utilities  Com- 
mission and  Mr.  Johnson  recommends  that  the  sum  of  $275*00  be 
paid  to  the  said  claimant,  which  recommendation  is  concurred  in 
by  Mr.  Henry  Heidelberg,  Deputy  City  Attorney: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
said  George  J.  Rossi  against  the  City  and  Countyy  of  San 
Francisco,  for  the  sum  of  $275-00  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 


THEREUPON  THE  MEETING  ADJOURNED. 


—RESOLUTION  NO.  TO2-- 
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PUBLIC  UTILITIES  COMMISSION 


550th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER 
9,  I942  at  5:00  P.M. 

*****************************************  ********************  «  «  *  *  ■ 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F*  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee*  the  minutes  of  the  549th  regular  meeting  of  the  Com- 
mission held  November  2,  1942  were  approved* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  TOV- 

WHEREAS,  San  Francisco  Water  Department  Contract  No,  314 
for  the  Construction  of  the  Baden  Pumping  Station  in  San  Mateo 
County,  M.  J.  Lynch,  contractor,  in  accordance  with  the  time 
limit  fixed  in  the  contract,  should  be  completed  on  or  before 
June  26,  1942:  and 

WHEREAS,  the  contractor  has  experienced  unavoidable  delays 
occasioned  by  the  war-time  difficulties  in  obtaining  matarialsi 
and, 

WHEREAS*  the  contractor  has  diligently  proseou±d<*-~The 
work  of  the  contract,  but  due  to  the  above  causes  which  were 
beyond  his  control,  an  extension  of  time  is  necessary: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in  view 
of  the  foregoing  recited  conditions  causing  unavoidable  delays, 
hereby  grants  an  extension  of (125)  one  hundred  twenty  five 
calendar  Gays  for  oomplation  of  said  contract  ana  liquidated 
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damages  for  the  resulting  delay  are  waived  in  accordance  with 
the  contract  provisions  regarGing  said  unavoidable  delay. 

On  motion  of  Commissioner  Mc  Laughl in, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  ^24~ 

WHEREAS    the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting 
of  a  certain  revocable  permit  for  use  and  occupancy  of  land 
and  property  under  control  of  the  San  Francisco  Water  Depart- 
ment as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    Mrs.  Geo.  Kappas,  92  Santa  Marina  Street,  San 
Francisco: 

Permit  to  occupy  Lot  41,  Block  5710-5711  Assessors  Block  Book 
known  as  Parcel  2^f  San  Francisco  County  Lands,  College  Kill 
Reservoir  Tract,  for  domestic  gardening  purposes. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO. 5 "525— 

RESOLVED,  That  this  Commission  approves  ana  hereby 
authorizes  execution  of  a  lease  with  the  United  States  of 
America,  covering  Rooms  202,  204,  206  and  203  together  with 
store-room  adjoining  room  204,  and  closet  of  room  208  con- 
taining approximately  1235  square  feet  of  floor  space  located 
on  the  second  floor,  as  well  as  unoccupied  portion  of  room 
300  on  the  third  floor  of  Administration  Building,  San  Fran- 
cisco Airport,  together  with  the  right  of  ingress  and  egress  and 
the  right  of  installing  teletypewriters,  radio  control  and  re- 
ceiving equipment  and  the  necessary  local  and  remote  antennae, 
and  such  cable,  conduits,  wiring,  etc.,  as  may  be  required  to 
operate  same,  to  be  used  for  Transpacific  Communication  Station, 
Teletype  and  Radio  Range  Remote  Control  Quarters,    Lease  to  be 
effective  date  of  occupancy  and  renewable  at  option  of  the 
Government  from  year  to  year  at  a  rental  of  One  Dollar  (51.00) 
per  annum,  provided  that  no  renewal  thereof  shall  extend  the 
P  eriod  of  occupancy  of  the  premises  beyond  the  ^Oth  cay  of 
June,  1552;  lessor  to  furnish  to  the  Government  during 
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occupancy  of  premises,  as  part  of  the  rental-consideration,  the 
following:  Heat,  water,  toilet  facilities,  and  janitor  service, 
but  shall  not  furnish  electric  power  and  light. 

BE  IT  FURTHER  RESOLVED.  That  Resolution  No.  5069,  adopted 
May  25 »  1942*  which  authorized  leasing  of  approximately  979 
square  feet  of  space  in  said  Administration  Building,  under 
Government  lease  C6CA-II50,  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commiss loner  He  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  TO6-- 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Cofitroller fs  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Allocation  of  Funds,  in  amount  $90.64,  under  Appropriation  No. 
68  -925-OO-38,  to  provide  funds  additional  to  those  previously 
allocated,  for  replacement  of  snow  plow. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO. 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount  ,£4,000.00,  from  the 
Unappropriated  Balance  of  Funds,  Municipal  Railway,  to  credit 
of  Appropriation  No.  265-126-OO-Military  Leave,  to  provide  for 
balance  of  fiscal  year,  the  payments  of  Military  Leave. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^28— 

BE  IT  RESOLVED,  That  the  agreement  dated  September  30, 
1942,  entered  into  between  John  J.  O'Toole,  City  Attorney,  and 
Carl  R.  Rankin  for  the  employment  of 'the  said  Carl  R.  Rankin  for 
furnishing  certain  studies  of  the  work  of  the  Transbay  Con- 
struction Company  in  connection  with  the  raising  of  O'Shaugh- 
nessy  Dam  for  the  purpose  of  using  this  information  in  defense 
against  that  certain  action  entitled  Transbay  Construction 
Company  v.  City  and  County  of  San  Francisco,  be  and  the  same 
is  hereby  approved. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No,  §306,  adopted 
October  19,  1942,  be  and  the  same  is  hereby  rescinded. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5523-- 

RESOLVED,  That  effective  upon  the  date  that  the  State 
RailroadCommission  issues  the  order  permitting  the  California 
Street  Cable  Railroad  Company  to  alter  its  tariffs,  transfers 
will  be  interchanged  between  the  Municipal  Railway  and  the 
said  California  Street  Cable  Railroad  Company  at  the  following 
intersections  of  their  respective  lines,  subject  to  rules  and 
restrictions  agreed  upon  by  this  Commission  an<&  the  said 
California  Street  Cable  Railroad  Company: 

North  Point  and  Hyde  Streets 
Stockton  and  California  Streets 
Stockton  and  O'Farrell  Streets 
Market  anc  Calfornia  Streets 
Market  and  O'Farrell  Streets 
Market  and  Jones  Streets 
Geary  and  Jones  Streets 
Van  Ness  Avenue  and  California  Street 
Hyde  and  Union  Streets 

The  above  exchange  will  be  on  an  even  basis;  no  inter^ 
change  of  money  to  be  made  by  either  street  railway.  This 
arrangement  will  continue  until  termination  by  either  party  on 
the  giving  of  sixty  days9  notice. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5^0— 

WHEREAS ,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  the  San  Francisco  Water  Department  as 
hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  ana  County  of  San  Francisco  aoes  hereby 
approve  the  terms  ana  conditions  of  the  said  revocable  permit 
and  authorizes  execution  of  the  same  as  follows: 

TO::    Pacific  Gas  ana  Electric  Company 

Permit  to  install,  operate  and  maintain  a  pole  line  exten- 
sion, consisting  of  ananchor  and  guy  wires  and  the  suspension 
of  electric  transmission  wires,  across  Parcel  38A,  San  Mateo 
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County  Lands,  Ravenswood-Belmont  Right  of  Way  Strip  at  Red- 
wood City,  San  Mateo  County. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  TO1— 

RE SOLVED,  That  this  Commission  approves  the  following 
Airport  Recommendations  for  Contract  Payment: 

No*  4-Con tract  Payment,  in  amount  53,066,98,  in  favor  of  Peter 
Sorensen,  under  Airport  Contract  No,  63-Constructing  Road  to 
Coast  Guard  Air  Station  at  San  Francisco  Airport. 

No,  1-Con tract  Payment  in  amount  $8, 190.00,  in  favor  of  Peter 
Sorensen,  under  Ai  rport  Contract  No,  70"tC°ns'truc'ting  a  Portion 
of  Seaplane  Harbor  Road  at  San  Francisco  Airport. 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^2— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors,    to  accept  a  deed  from 
Caroline  Sharp  Estate  Company,  or  the  legal  owner,  to  approxi- 
mately 73  acres  of  land  in  Section  2,  T.  4  S.,  R  5  W-MDB&M,San 
Mateo  County,  together  with  all  interest  of  said  company  in  and 
to  the  unpatented  State  lane  lying  adjacent  thereto,  required 
for  the  San  Francisco  Airport,  and  that  the  sum  of  ^3,650.00 
be  paid  for  said  land. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  TOV 

RE SOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  request  for 
intra  fund  transfer,  in  amount  ',^3,650.00,  from  Appropriation 
No.  99-9II-OO- Earth  and  Rock  Fill,  to  credit  of  Appropriation 
No,  99-900- 58-Lands,  to  provide  funds  for  purchase  of  approxi- 
mately 73  acres  of  land  owned  by  the  Caroline  Sharp  Estate 
Company. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  u  nanimously: 

—RESOLUTION  NO. 
WKEREAS,  Harry  Newbury,  Foreman  Car  Repairer,  Municipal 
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Railway,  retired  from  the  service  of  the  City  and  County  of 
San  Francisco  on  November  1,  1542,  having  reached  the  age  of 
seventy  years;  and, 

WHEREAS,  Nr.  Newbury  has  served.,  the  Municipal  Railway  for 
a  total  period  of  twenty  nine  years;  and, 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  ana  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and, 

WKSREAs,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Newbury  has  rendered  the  people  of  San 
Francisco  while  employed  by  the  said  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission, in  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recogniition  of  his  long  and  faithful  service,  by 
this  resolution  expresses  to  Mr.  Newbury,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Harry  Newbury, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO. 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  the  following  Munici- 
pal Railway  Request  for  Intra  Fund  Transfer  ana  Request  for 
Additional  Allotment: 

No.  419-Request  for  Transfer,  in  amount  ^6,000.00,  from 
Appropriation  No.  265- 130-OO- Wages,  to  credit  of  Appropriation 
No.  265-126-OO-Military  Leave,  to  provide  funds  pending 
passage  of  supplemental  appropriation  for  Military  Leave  at 
which  time  this  transfer  will  be  reversed. 

No.  94-Request  for  Allotment,  in  amount  $350,00,  under  Appro- 
priation No.  265-400-OO,  to  provide  for  purchase  of  Tulsa 
Winch. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  Tby  Commissioner 
Fllmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  5^6— 

RESOLVED    That  this  Commission  approves  and  hereby 
authorizes  thfe  Manager  of  Utilities,  to  direct  B.  M.  Doolln, 
Manager  and  Chief  Engineer  of  San  Francisco  Airport,  to  pro- 
ceed to  Washington,  B.  C,  for  the  purpose  of  conferring  with 
Federal  Officials  and  securing  governmental  aid  for  the 
development  of  power  plant  standby  station  and  additional  com- 
munications facilities  at  the  said  San  Francisco  Airport;  and, 

BE  IT  FURTHER  RESOLVED,  That  necessary  travelling  expenses 
are  deemed  to  be  contracted  in  the  performance  of  routine 
duties  payable  from  Appropriation  No.  99-900-56, 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5^7— 

WHEREAS,  Clyde  Webster,  husband,  and  Lorraine  Webster, 
daughter  of  Anna  Webster,  deceasea,  have  filed  a  claim  against 
the  City  and  County  of  San  Francisco,  and  suit  has  been  brought 
thereon  for  the  sum  of  $10,957.59;  and, 

WHEREAS,  it  is  alleged  that  on  or  about  the  1st  day  of 
June,  1941,  said  Anna  Webster  was  waiting  at  or  about  the  inter- 
section of  Market  and  Mason  Streets  to  board  a  west  bound 
Market  Street  Railway  car,  and  that  at  said  time  and  place  a 
Municipal  Railway  car  struck  and  collided  with  said  Anna 
Webster;  and, 

WHEREAS,  it  is  alleged  that,  as  a  result  of  said  collision, 
said  Anna  Webster  sustained  a  fracture  of  the  left  arm,  four 
fractured  ribs,  and  serious  internal  injuries,  from  the  effects 
of  which  she  died  on  the  12th  day  of  June,  I94I;  and, 

WHEREAS,  Thorns  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway,  has  entered  into  a  tentative  settlement  with  said 
Clyde  Webster  and  said  Lorraine  Webster,  subject  to  the  approv- 
al of  this  Commission,  for  the  settlement  of  said  claims  for 
damages,  in  the  sum  of  $1,000.00  and  said  settlement  is 
recommended  by  Henry  Heidelberg,  Deputy  City  Attorney,  as  a 
fair,  just  and  reasonable  amount  to  be  paid  in  settlement 
of  all  claims  held  by  said  Clyde  Webster  and  Lorraine  Webster 
for  damages;  and, 

WHEREAS,  it  is  alleged  that  the  sum  of  $951*59  was  for 
funeral  expenses  and  a  burial  plot  for  said  Anna  Webster? 
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NOW,  THEREFORE,    BE  IT  RESOLVED  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  and 
directed  to  fully  compromise  and  settle  all  claims  for  damages 
held  by  said  Clyde  Webster  and  Lorraine  Webster  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  $1,000.00  and 
the  Controller  is  authorized  and  requested  to  draw  his  warrant 
in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  on  the  13th  day  of  my,  1938,  Ella  Hyman  brought 
suit  against  the  City  and  County  of  San  Francisco  and  the 
Market  Street  Railway  Company  for  the  sum  of  £50,849.64, 
alleging  in  her  complaint  that  she  was  injured  on  the  11th  day 
of  September,  1937 »  while  a  passenger  on  the  No.  5  Market 
Street  Railway  car,  which  came  into  collision  with  a  Municipal 
Railway  Street  car  at  the  intersection  of  Mc  Allister,  Market 
and  Jones  Streets;  and, 

WHEREAS f  said  cause  was  tried  before  a  jury  presided  over 
by  the  Honorable  Franklin  A.  Griffin  in  the  Superior  Court  and 
a  verdict  was  rendered  on  October  22,  1942  in  the  sum  of 
^2,000.00  for  plaintiff  against  the  City  and  County  of  San 
Francisco  and  the  Market  Street  Railway  Company  without 
costs;  and, 

WHEREAS,  the  City  Attorney  recommends  the  payment  of  said 
judgment  to  the  extent  of  £1,000.00  to  be  paid  by  the  City  and 
County  of  San  Francisco  without  appeal;  and, 

WHEREAS,  the  Market  Street  Railway  Company  has  agreed  to 
pay  £1,000.00  ana  to  make  no  motion  for  a  new  trial  and  the 
City  Attorney  recommends  that  the  City  and  County  of  San 
Francisco  take  like  action: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  ano  directed 
to  cause  said  judgment  to  be  paid  by  the  City  and  County  of 
San  Francisco  in  the  sum  of  £1,000.00  without  costs,  upon 
securing  a  satisfaction  of  judgment  from  saia  plaintiff  and 
the  Controller  is  hereby  authorized  ana  requestea  to  craw  his 
warrant  in  said  sum  in  full  satisfaction  of  said  judgment. 


THEREUPON  THE  MEETING  ADJOURNED . 


— RESOLUTION  NO.  5^8— 
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351st  REGULAR  MEETING  OP  THE    PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER  l6,  I942 
at  5:00  P.  M. 

*********************************************************** 


Present:    Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  350th  regular  meeting  of  the  Com- 
mission held  November  9,  1942  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO, 

WHEREAS '  San  Francisco  Water  Department  Contract  No.  340 
for  the  Laying  of  Qn  Cast  Iron  Main  in  Egbert  Avenue  from 
Phelps  to  Newhall  Street,    contractor,  San  Francisco  Water 
Department,  should  in  accordance  with  the  time  limit  set  forth 
in  said  contract  be  completed  on  or  before  July  29,  1942;  and, 

WHEREAS '  contractor  has  experienced  unavoidable  delays 
by  reason  of 'the  fact  that  the  street  was  not  brought  to 
grade;  and, 

WHEREAS ,  said  San  Francisco  Water  Department  prosecuted 
the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  hereby 
grants  an  extension  of  time  of 'ninety  iour  (94)  days  for  com- 
pletion of  said  San  Francise©  Water  Department  Contract  No. 
340  and  liquidated  damages  for  the  resulting  days  of  delay 
are  hereby  waived. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5^0— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Orders  for  Work  and  Service  Order,  in  favor  of  the 
Market  Street  Railway  Company: 

No.  393A-OW  in  amount  $174.81,  (Allocation  of  Funds  No.  39IA 
in  amount  $174.81}  being  supplemental  to  amount  previously 
approved  (Resolution  no.  5053  of  my  l8,  1942,  in  amount 
31,600.00)  providing  for  replacement  job  No.  1465-Re placement 
of  present  track  connection  at  outer  ferry  loop  by  track 
connection  from  middle  loop  ana  removing  rails  in  outer  loop. 

No.  411-OW  in  amount  J500.OO,  labor  and  material  in  connection 
with  track  and  overhead  repairs  on  Market  Street  and  various 
other  locations  and  intersections  and  at  ferry  and  bridge 
loops-month  of  December,  194^* 

No.  412-OW  In  amount  $149.00,  proportion  of  expense  to  be  in- 
curred in  connection  with  the  operation  of  cars  at  ferry 
terminal  and  for  curve  oiling  at  bridge  ana  ferry  loops-month 
of  December,  1942* 

No,  413-OW  in  amount  34OO.OO,  reconstruction  of  approximately 
10  feet  of  electric  track  on  the  outside  Market  Street  track 
at  the  intersection  of  Sacramento  and  alterations  to  ferry 
loop  overhead  wires  due  to  the  removal  of  over-pass  over  the 
Smbarcaoero  to  the  Ferry  Building. 

No.  881-SO  in  amount  53,966. 20,  for  power  to  be  furnished  and 
for  operation  of  Municipal  Railway  cars  over  tracks  of  the 
Market  Street  Railway  Company-month  of  December,  1942. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  55/11— 

RESOLVED,  That  this  Commission  approves  ana  hereby 
authorizes  the  Director  of  Property  to  execute  a  lease  to 
H.  P.  Blackwell,  covering  that  certain  four  acre  picnic 
ground  in  Niles  Canyon,  Alameda  County,  on  a  month  to  month 
basis,  beginning  November  1,  1942,  at  a  yearly  cash  rental  of 
^30.00. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  ^42— 

RESOLVED*  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No*  7  in  amount  $952.56  and  Recommenda- 
tion for  Contract  Payment  No.  8  in  amount  $1,462.22,  in  favor 
of  Pacific  Pavements  Company,  Ltd.,  under  SFWD  Contract  No.  339 
Re paving  of  street  or  sidewalk  openings  where  paving  has  been 
removed. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  S^V- 

RSSOLVEDf  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors 
a  supplemental  appropriation  in  amount  $6,000,00,  from  the 
unappropriated  balance  of  funds-Municipal  Railway,  to  credit 
of  Appropriation  No.  265-126-OO-Mllitary  Leave,  to  provloe 
for  month  of  November,  payments  of  Military  Leave. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  5327,  adopted 
November  9,  1942,  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  TO- 

RESOLVED.  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  resolution  authorizing 
execution  of  month  to  month  lease,  covering  172-53  acres  of 
Water  Department  land  in  San  Mateo  County,  to  the  Crystal 
Springs  Public  Golf  Course,  Inc.,  a  corporation,  at  a  monthly 
rental  of  $100.00,  effective  November  15,  1942. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution   was  adopted  unanimously: 

—RESOLUTION  NO. 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  Director  of  Property  to  execute  a  month  to 
month  lease,  to  Oscar  Teal  and  Bessie  Teal,  covering  a  12-acre 
picnic  ground  on  Water  Department  land  in  Niles  Canyon,  Alameda 
County,  at  a  rental  of  $4,00  per  month,  payable  yearly  in  ad- 
vance. 
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On  motion  of  Commissioner  Mc  Keet  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  5546-- 


WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities,  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway 
have  approved  the  settlement  of  the  claim  of  Alice  May  Borman, 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 

31 75*00: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
said  settlement  is  hereby  approved. 


THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


352nd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  232  -  CITY  HALL  -  NOVEMBER 
23,  1942  at  5:00  P.  M. 


Present:    Commissioners  Lewis  F.  Byington,  John  P.  Mc  Laughlin, 
Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Laughlin,  the  minutes  of  the  ^Ist  regular  meeting  of  the 
Commission  held  November  16,  1942  were  approved* 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5 547— 

WHEREAS,  San  Francisco  Water  Department  Contract  No, 
310C-For  the  Laying  of44~Inch  Steel  Crosstown  Discharge  Main, 
contractor,  Pacific  Pipe  Line  Construction  Company,  should 
in  accordance  with  the  time  limit  set  forth  in  said  contract 
be  completed  on  or  before  August  1,  1942;  and, 

WHEREAS^  contractor  has  experienced  unavoidable  delay  by 
reason  of  their  inability  to  secure  the  necessary  labor;  and, 

WHEREAS ,  said  Pacific  Pipe  Line  Construction  Company 
prosecuted  the  work  of  the  contract  diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  time  of  one  hundred  and  one  (101)  days 
for  completion  of  saia  San  Francisco  Water  Department  Contract 
No,  310C  and  liquidated  damages  for  the  resulting  days  of  delay 
are  hereby  waived. 
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On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO, 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No,  859  in  amount  $1,469.56,  be in 
the  difference  between  estimated  contract  total  and  actual  per 
formance;  approves  Certificate  of  Acceptance  and  Final  Payment 
No.  5  in  amount  $9 , 937 .79,  in  favor  of  M.  J.  Lynch,  under  SFWD 
Contract  No.  3H~Construct,i°n  °*  the  Baden  Pumping  Station. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5343~ 

WHEREAS,  it  is  necessary  to  resume  service  on  the  TfM?? 
line  of  the  Municipal  Railway  in  order  that  the  districts  in 
which  it  lies  may  be  adequately  served;  and, 

WHEREAS,  the  volume  of  traffic  within  one  of  the  dis- 
tricts aforesaid  is  to  be  increased  by  an  estimated  seven  to 
ten  thousand  potential  passengers  through  the  opening  for 
occupancy  of  the  Metropolitan  Housing  Project  now  nearing 
completion;  and, 

WHEREAS    the  aforesaid  increase  through  the  Metropolitan 
Housing  Project  will  be  composed  of  military  ana  naval  per- 
sonnel and  war  industry  workers  and  their  families;  and, 

WHEREAS t  the  roadbed,  ties,  tracks  and  overhead  system 
of  the  "Mff  line  aforesaid  require  immediate  repair  and  re- 
conditioning before  it  maybe  safely  operated;  and, 

WHEREAS,  time  does  not  permit  the  determination  of  the 
extent  of  the  necessary  repairs,  reconstruction  or  replac^jajojnt 
nor  the  preparation  of  plans  and  specifications;  and. 

WHEREAS,  it  is  essential  to  the  best  interests  of  the 
national  war  program  to  have  the  aforesaid  5fM"  line  in  readi- 
ness for  the  increased  volume  of  traffic  above  described: 

NOW,  THEREFORE ,  3E  IT  RESOLVED,  That  in  consonance  with 
Ordinance  No,  9.0871,  Section  10,  this  Commission  declares 
the  existence  of  an  emergency  in  connection  with  the  necessary 
repairs,  raoon struct ion,  or  replacements  on  said  line  and 
hereby  determines  that  the  most  expeditious  manner  of  meeting- 
said  emergency  la  to  direct  the  Manager  of  Utilities,  and  he  i 
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hereby  directed  to  obtain  the  necessary  labor,  materials  and 
equipment  for  said  work  in  the  most  airect  manner  consistent 
with  the  CityTs  employment  and  purchasing  methods. 

BE  IT  FURTHER  RESOLVED'  That  the  Controller  is  hereby 
requested  to  certify  Request  for  Allocation  of  Funds  in  amount 
$15,000.00  and  Departmental  Work  Order  in  amount  $10,500.00, 
under  Appropriation  No.  65-925-133,  to  provide  for  repair  and 
reconditioning  of  said  ?fM"  line  as  hereinabove  outlined. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5?50— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Additional  Allotment  in  amount  $400.00,  under  Appropriation  No, 
264-200-00-Contractual  Services,  to  provide  additional  funds 
needed  for  December  Contractual  Services , 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO. 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Ketchy  Water 
Supply,  Power  ana  Utilities  Engineering  Bureau  Request  for 
Additional  Allotment  in  amount  $$55'5°»  under  Appropriation 
No.  268-200-01-Contractual  Services,  to  provide  for  proper 
encumbrances  under  contractual  services  for  months  of  November 
and  December,  1942. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
uc  Kee,  the  following  resolution  was  adopted  unanimously: 

--R^SOLITTTON  NO. 

WHEREAS,  the  War  Production  Board  has  formed  a  con- 
struction equipment  pool  with  a  view  to  utilization  of  ide  con- 
struction equipment  in  the  war  effort;  and, 

WHEREAS    the  San  Francisco  Airport  Department  has  several 
i  terns  of  equipment  located  at  the  San  Francisco  Airport  which 
can  be  made  available  to  contractors  on  the  Airport  property 
in  accorcance  with  the  desire  of  the  War  Production  Board ;and, 

WHEREAS    the  Manager  of  Utilities  recommends  that  this 
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equipment  tie  rented  to  contractors  for  use  on  Airport  property 
to  the  fullest  extent  possible  consistent  with  the  operating 
requirements  of  the  Airport  department;  and# 

WHEREAS,  the  Purchaser  of  Supplies  approves  the  method  of 
renting  herein  provided: 

NOW,  THEREFORE,  BE  IT  RES0LV2L    That  the  Manager  of  the  San 
Francisco  Airport,  or  the  Chief  Engineer  and  Manager  of  the 
Hetch  Hetchy  Water  Supply,  Power  and  U  tilities  Engineering 
Bureau,  are  hereby  authorized  to  rent  any  and  all  equipment 
located  at  the  San  Francisco  Airport  to  lessees  of  property  at 
the  Airport,  including -air  line  corporations  and  agencies  of 
the  United  States  government  anc  their  contractors,  and  con- 
tractors of  the  City  anc  for  use  on  airport  property: 

BE  IT  FURTHER  RESOLVED,  That  the  renting  of  construction 
equipment  shall  be  made  at  prices  f ixea  in  Maximum  Price 
Regulation  No.  134  Office  of  Price  Administration,  and 

the  renting  of  trucks  shall  be  maae  at  prices  fixed  by  the 
California  Railroad  Commission,  all  under  conditions  prevalent 
in  the  contracting  trade  for  the  renting  of  such  property. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO. 

WHEREAS '  it  is  alleged  that  while  Fred  Rourke  on  the  26th 
day  of  December,  1940,  was  driving  his  automobile  in  a  general 
southerly  direction  on  Geary  Street,  at  its  intersection  with 
26th  Avenue,  a  Municipal  Railway  east  bound  car  struck  the 
automobile  driven  by  saia  Fred  Rourke;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  said 
Fred  Rourke  alleges  that  he  received  contusions  ana  concussion 
of  the  brain,  two  fractures  of  the  jaw  on  the  right  side,  and 
shock  and  injury  to  his  nerves  ana  nervous  system;  and, 

WHEREAS,  suit  was  filed  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  ,A5»000.00,  plus  the  reasonable  value 
of  hospital  and  medical  care;  and, 

WHEREAS,  the  trial  of  said  case  was  had  before  a  jury  in 
Department  l3  of  the  Superior  Courtf  Honorable  Sylvain  J. 
Lazarus  presiding  on  June  10th,  11th,  12th  and  15th,  1943;  and 

WHEREAS,  on  June  15th,  1942,  said  jury  returned  a  verdict 
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in  favor  of  plaintiff,  Fred  Rourke,  and  against  said  City  and 
County  in  the  sum  of  J6500.OO,  plus  interest  at  J%  per  annum, 
and  costs;  and, 

WHEREAS,  a  cost  bill  was  filed  in  said  case  in  the  sum  of 
^230,90;  and, 

WHEREAS,  a  motion  for  a  new  trial  was  made  and  argued  on 
behalf  of  defendant,  City  and  County  of  San  Francisco,  which 
motion  was  denied,  and  an  appeal  was  taken  to  the  District 
Court  of  Appeal,  which  appeal  is  now  pending  before  said 
court;  and, 

WHEREAS,  plaintiff  has  agreed  to  accept  in  compromise  of 
all  of  said  judgment,  interest  ana  costs  the  sum  of  i50°0«00 
and  to  execute  a  satisfaction  therefor;  and, 

WHEREAS,  thomas  B.  Johnson,  Claims  Adjuster  of  said  Muni- 
cipal Railway,  has  agreed  upon  compromise,  subject  to  the 
approval  of  this  Commission,  of  all  claims  for  damages  and/or 
judgments  held  by  said  Fred  Rourke,  said  compromise  and  settle- 
ment being  in  the  sum  of  |500°,00,  and  the  City  Attorney  advises 
this  Commission  that  under  all  of  the  circumstances  of  this 
case,  in  his  opinion  said  sum  of  $5,000.00  is  a  reasonable  sum 
to  be  paid  in  this  case: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages,  costs, 
judgments  and  interest  held  by  said  Fred  Rourke  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  $5»000«00  and 
the  Controller  is  authorized  ana  requested  to  draw  his  warrant 
in  said  sum  in  payment  therefor. 


THEREUPON  THE  MEETING  ADJOURNED, 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


353rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER 
30,  1942  at  5:00  P.  tU 


Present:  Commissioners  Lewis  F.  Byington,  John  P.  Mc  Laughlin 
and  Sam  Mc  Kee 

President  Lewis  F«  Byington  presided. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  352nd  regular  meeting  of  the  Com- 
mission held  November  23,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously. 

—RESOLUTION  NO.  5354— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  Water  Department  agricultural  lease  as 
follows: 

J.  YARN I  AND  SONS: : : :  a  co-partnership,  of  the  Town  of  Colma, 

covering  7.5  acres,  being  portion  of  the 
Lake  Merced  Ranch,  situated  in  the  County  of  San  Francisco, 
for  period  of  one  year,  beginning  November  1,  1942,  at  a  yearly 
cash  rental  of  $240.00. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5555— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  1  in  amount  $7,471*80,  under  SFWD 
Contract  No.  342-Gathering  and  Delivering  of  the  Walnut  Crop 
on  the  Sunol  Walnut  Orchard,  Sunol,  Alameda  County,  contractor, 
Travis  M.  Boone, 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  57)6-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Fower  and  Utilities  Engineering  Bureau  Request  for  De- 
partmental Intra  Fund  Transfer,  in  amount  $^0900,  from  Appro- 
priation No.  268-200-01->Routine  Transmission  Maintenance,  to 
credit  of  Appropriation  No.  268-804-Ol-Damages,  to  provide  for 
contingent  liability  of  claim  filed  by  the  Pacific  Telephone 
and  Telegraph  Company  for  alleged  damages  to  cable  near  the 
Moccasin  Power  House* 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5¥)7— 

RESOLVED,  That  this  Commission  Approves  Certificate  of 
Acceptance  and  Final  Payment  in  amount  $1,500.00,  payable  to 
Carl  R.  Rankin,  for  engineering  services  and  studies  furnished 
in  connection  with  defense  against  that  certain  action  en- 
titled Transbay  Construction  Company  vs.  City  and  County  of 
San  Francisco. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5^8— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  enter  into  a  lease  with 
Mr.  Billy  Christman  for  rental  of  convenience  station,  located 
at  1649  Haight  Street,  for  use  of  bus  operators  assigned  to 
Route  No.  14,  said  lease  to  be  effective  as  of  November  8,  1942, 
on  a  month  to  month  basis  at  a  monthly  rental  of  $5.00. 

On  motion  of  Commissioner  McLaughlin, seconded  by* Commissioner 
Mc  Kee»  the  fo  llowing  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  r4r/?~ 

WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities,  and 
Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway  have 
approved  the  settlement  of  the  claim  of  Laura  Mae  Amey  against 
the  City  and  County  of  San  Francisco  in  tt.e  sum  of  One  Hundred 
and  Fifty  Dollars  ($150.00) 

THEREFORE,  3E  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 
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On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  William  Gerung  has  filed  a  claim  against  the  City 
and  County  of  San  Francisco  in  the  sum  of  Four  Humored  Fifty 
(*450,00)  dollars    for  alleged  injuries,  loss  of  wages,  etc., 
arising  out  of  an  accident  at  Livision  Street  and  Potrero 
Avenue  on  October  14,  1542»  when  he  was  a  passenger  on  Munici- 
pal Railway  ?fHft  line  car  No.  105,  when  it  was  struck  and  de- 
railed by  a  locomotive  of  the  Southern  Pacific  Railroad;  and, 

WHEREAS ,  as  a  result  of  this  accident,  it  is  alleged  the 
said  William  Gerung  suffered  injuries  to  his  left  ankle  and  leg 
and  scalp;  and, 

WHEREAS,  Thos.B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway  has  explainea  these  facts  and  circumstances  to  Mr. 
Lewis  F.  Byington,  President  of  the  Public  Utilities  Commission 
and  Mr.  Johnson  recommends  that  the  sum  of  +450.00  be  paid  to 
the  said  claimant,  which  recommendation  is  concurred  in  by  Mr, 
Henry  Heidelberg,  Deputy  City  Attorney: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
the  said  William  Gerung  against  the  City  and  County  of  San 
Francisco,  for  the  sum  of  ^450. 00;  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 


THEREUPON  THE  MEETING  ADJOURNED, 


—RESOLUTION  NO.  5560— 
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MINUTE  S 


PUBLIC  UTILITIES  COMMISSION 


354th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 
7,  1942  at  5:00  P.  M. 


Present:    Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F,  Byington  presided. 

On  motion  of  Commissioner  Filmert  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  353rd  regular  meeting  of  the  Com- 
mission held  November  30,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  536I-- 

RE SOLVED*  That  this  Commission  approves  ana  hereby  re- 
quests the  Director  of  Froperty  to  enter  into  a  month  to 
month  lease,  effective  December  1,  1942,  with  Lang  and  Linde, 
for  rental  of  convenience  facilities,  ana  to  fill  motor  coach 
radiators  with  water,  at  service  station  located  at  the 
southeast  corner  of  27th  Avenue  and  Noriega  Street,  at  a  rental 
of  '35 .00  per  month. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  r^62~ 

RES0LVEDf  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  enter  into  a  month  to 
month  lease  effective  December  10,  1942,  with  Luigi  Baffico 
of  203  Day  Street,  for  rental  of  convenience  station  facili- 
ties, located  at  1772  Church  Street,  for  use  of  platform  men 
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on  Municipal  Railway-Line  :?Jrt  at  a  monthly  rental  of  #12.50. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5^6V- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  myor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount  $2,310.00  ($860.00  from 
Appropriation  No.  266-110-02  and  $1,450. 00  from  Appropriation 
No.  266-110-00)  to  the  credit  of  Appropriation  No.  266-120-11.. 
to  provide  funds  for  the  employment  of  two  B311  Bookkeeping 
Machine  Operators  for  the  period  from  December  1,  1942  to 
June  30,  1543  in  the  services  of  the  V&ter  Department. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  r;56d— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Intra  Fund  Transfer  in  amount  $3,000.00,  from  Appropriation 
No.  92-500-37-Prlest  Dam- Inspection  Gallery,  to  credit  of 
Appropriation  No.  92-500-54,  to  provide  for  removal  of 
sectionalizing  switches  on  Towers  242  and  475  of  the  Hetch 
Hetchy  110  KV  Transmission  Line  and  reconstruct  on  Towers 
349  and  352,  in  order  to  serve  the  aluminum  plant  from  either 
direction  in  case  of  line  trouble. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  5^65— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Request  for  Additional  Allotment  in  amount  $15,000.00,  under 
Appropriation  No,  265-804-OO-Accident  Claims,  to  provide  for 
unusual  amount  of  accident  claims  occurring  during  the  first 
half  of  the  fiscal  year  1942-1943. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5^66— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Order  for 
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Work,  in  amount  $76°*00>  in  favor  of  Carrico  and  Gautier,  to 
provide  for  the  construction  of  two  bus  shelters,  one  on  each 
side  of  the  Bayshore  Highway,  approximately  opposite  the 
Administration  Building. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  ^67— 

WHEREAS,  the  General  rfenager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  the  San  Franci  sco  Water  Department 
as  hereinafter  set  forth: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO:  -  Pacific  Gas  and  Electric  Company: 

Permit  to  install,  operate  and  maintain  a  pole  line  exten- 
sion with  necessary  anchors  and  guy  wires  across  a  portion  of 
Parcel  50,  Alameda  County  Lands,  Niles  Reservoir  Tract  near 
Niles,  Alameda  County. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
lvic  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5^68 — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway 
Request  for  Additional  Allotment  in  amount  $10,000.00,  under 
Appropriation  No.  265-135-OO-Sick  Leave,  Per  Diem  Employees, 
to  provice  for  deficiency  due  to  unusual  amount  of  sick  leave 
paid  out  of  sick  leave  appropriation. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  aaopted  unanimously: 

—RESOLUTION  NO.  ^69— 

WHEREAS,  The  State  of  California  has  heretofore  granted  to 
the  City  ana  County  of  San  Francisco  title  to  the  land  lying 
within  the  harbor  of  San  Francisco  and  known  as  Treasure  Island. 
The  said  land  was  specifically  granted  to  said  City  for  the  es- 
tablishment, Improvement  and  conduct  of  a  public  airport  and 
for  wharfage  and  dock  facilities  in  connection  therewith  and 
for  the  promotion  and  accomodation  of  air  navigation,  civil, 
military  and  naval  and  to  aid  in  the  future  industrial  growth 
and  progress  of  said  City  and  the  development  of  its  trade 
and  commerce  with  all  nations  of  the  world;  and, 
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WHEREAS,  There  has  been  expended  for  the  improvement  of 
said  property,  as  the  municipal  airport  of  San  Francisco,  and 
for  the  betterment  of  industrial  California  and  the  welfare  of 
its  people,  over  $7,500,000:  and 

WHEREAS,  Since  the  breaking  out  ot  war  between  the  United 
States  and  other  nations,  proceedings  have  been  initiated  by 
the  Navy  Department  of  the  United  States  to  permanently  acquire 
said  island  and  to  have  vested  in  the  Federal  Government  com- 
plete and  permanent  title  to  said  land  and  airport,  which  action 
would  result  in  depriving  San  Francisco  of  its  unrivalled  air- 
port and  thus  retard  its  industrial  trade  development  and 
growth;  and, 

WHEREAS,  The  City  and  County  of  San  Francisco  is  willing  to 
allow  for  national  defense,  and  during  the  period  of  the  war, the 
free  use  of  said  lands  to  the  Federal  Government,  but  is  not 
willing  to  surrender,  for  all  future  time,  the  title  to  said 
property  and  complete  possession  and  control  over  it,  as  was 
clearly  set  forth  in  a  letter  written  by  teyor  Angelo  J»  Rossi 
to  Admiral  J.W,Greenslade  under  date  of  August  21,1942;  and, 

WHEREAS,  No  official  communication  from  the  Washington 
policy-making  officials  or  administrative  officers  of  the  Feder- 
al Government  has  been  received  by  the  Mayor  or  the  Public 
Utilities  Commission  in  answer  to  Mayor  Rossi's  letter  of 
August  21,  1942  addressed  to  Admiral  J.W.Greenslade;  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  San 
Francisco  hereby  requests  Mayor  Angelo  J.  Rossi  to  proceec  to 
Washington,  D«C«,  as  soon  as  possible,  together  with  such  per- 
sons as  he  may  deem  necessary,  for  the  purpose  of  conferring 
with  said  officials  of  the  Federal  Government  to  the  end  that 
the  offer  of  the  Public  Utilities  Commission  as  contained  in 
Mayor's  Rossi's  letter  of  August  21,  1942,  be  consu  mmated. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  ^2Qzr 

WHEREAS,  Hazel  Mossessian  claims  to  have  been  injured 
on  October  3,  1940,  at  the  West  Portal  entrance  of  the  tunnel, 
by  a  fall  on  a  Municipal  Railway  s treet  car;  and, 

WHEREAS t  said  Hazel  Mossessian  filed  a  claim  ana  suit  for 
damages  against  the  City  and  County  of  San  Francisco  in  the 
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sum  of  $5,250.00;  and, 


WHEREAS,  said  matter  was  triea  before  a  jury,  in  De- 
partment No.  15*  of  the  Superior  Court,  presided  over  by 
Honorable  George  W.  Sclionfeld  and  the  said  jury  returned  a 
verdict  in  favor  of  Plaintiff  in  the  sum  of  Five  Hundred 
($500,00)  Dollars;  and, 

WHEREAS,  plaintiff  interposed  a  motion  for  a  new  trial 
on  the  grounds  of  insufficiency  of  the  amount  of  said  verdict, 
which  motion  has  been  denied  by  the  Honorable  George  W. 
Schonf eld,  and  the  City  Attorney  advises  this  Commission  that 
no  appeal  is  warranted  in  said  matter  and  recommends  the  pay- 
ment of  said  sum  of  #500»00  *n  ^u11  satisfaction  of  all  claims 
and  demands  of  said  Hazel  Mosses sian, 

NOW,  THEREFORE,  BE  IT  RESOLVED*  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and  directed 
to  cause  payment  to  be  made  in  the  sum  of  $500,00  to  Hazel 
Mossessian  in  full  payment  of  said  judgment  and  the  Controller 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  - 

WHEREAS'  Maria  Christopher  has  filed  a  claim  against  the 
City  ana  Coufity  of  San  Francisco  in  the  sum  of  Five  Thousand 
($5»000»0°)  Collars  for  alleged  injuries  arising  out  of  an 
accident  at  Market  and  Stockton  Streets,  September  5,  1942» 
when  she  was  in  the  act  of  boarding  Municipal  Railway  f*Kn 
line  car  No*  ^1;  and, 

WHEREAS,  as  a  result  of  this  accident,  wherein  the  said 
Maria  Christopher  was  thrown  to  the  pavement  and  is  alleged 
to  have  suffered  contusions  and  abrasions  of  her  right  knee  and 
elbow  and  left  shoulder,  requiring  hospitalization  and  medical 
service;  and, 

WHEREAS,  Thos,  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway  has  explained  these  facts  and  circumstances  to 
Mr.  Lewis  F,  Byington,  President  of  the  Public  Utilities  Com- 
mission and  Mr.  Johnson  recommends  that  the  sum  of  Six  Hundred 
Thirty  (5630.OO)  Dollars  be  paid  to  the  said  claimant,  which 
recommendation  is  concurred  in  by  Mr.  Henry  Heidelberg, 
Deputy  City  Attorney: 

NOW,  THEREFORE,  3S  IT  RESOLVED,  by  this  Commission 
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that  the  City  Attorney  be  and  he  is  hereby  authorized  and 
directed  to  fully  compromise  and  settle  all  claims  for  damages 
held  by  the  said  Maria  Christopher  against  the  City  and  County 
of  San  Francisco,  for  the  sum  of  $630.00;  and  the  Controller 
is  authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

On  motion  of  Commissioner  He  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  E.  G.  Cahill,  as  Manager  of  Utilities,  and  Thomas 
3.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  have 
approved  the  settlement  of  the  claim  of  Julietta  Maldonado, 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
$200.00: 

THEREFORE,  BE  IT  RESOLVED    by  this  Commission  that  said 
settlement  is  hereby  approved.' 


THEREUPON  THE  MEETING  ADJOURNED. 


—RESOLUTION  NO.  Sgg— 


Asst. Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


355th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 
H >  1942 > 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  Pf  Mc  Laughlin  ano  Sam  Mc  Kee 

President  Lewis  F.  Byington  presiced. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  354th  regular  meeting  of  the 
Commission  held  December  7,  1942  were  approved. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  aa opted  unanimously: 

--RESOLUTION  NO.  5^7V- 

RESOLVED,  That  this  Commission  approves  ana  hereby  re- 
quests the  Controller's  certification  of  the  following  Munici- 
pal Railway  Orders  for  Work  and  Service  Oraer,  in  favor  of  the 
Market  Street  Railway  Company,  for  services  to  be  rendered 
during  the  month  of  January,  1543* 

Order  for  Work  No.  415-in  amount  .$500*00,  for  labor  and  materi- 
als in  connection  with  track  and  overhead  repairs  on  Market 
Street,  ferry  and  bridge  loops  and  various  other  locations 
and  intersections. 

Order  for  Work  No,  41 6- in  amount  ia.49.OG,  proportion  of 
expense  to  be  incurred  in  connection  with  operation  of  cars  at 
ferry  terminal  and  for  curve  oil lag  at  briage  ano  ferry  loops, 

Service  Order  No.  884  in  amount  $4,391.20,  for  ppwer  to  be 
furnished  and  for  operation  of  Municipal  Railway  cars  over 
tracks  of  the  Market  Street  Railway  Company. 
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On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  5^74— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  enter  into  a  month  to  month 
lease,  effective  December  1,  1942,  with  Mrs.  Anna  Szulo, 
proprietor  of  Dad's  Bakery,  6253  California  Street,  for  rental 
of  convenience  station  facilities,  for  use  of  motor  coach 
operators  assigned  to  Route  No.  3,  at  a  monthly  rental  of  $5.00. 

On  motion  of  Commissioner  McLaughl in, seconded  by  Commissioner 
He  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO, 

RSSOLVED,  That  this  Commission    approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Departmental  Intra  Fund  Transfer,  in  amount  $8oo.OO,  from 
Appropriation  No,  99-921-OO-Coast  Guard  Road,  to  credit  of 
Appropriation  No.  99-900-57-Field  Engineering,  to  provide  for 
engineering  and  supervision  of  construction  work  at  the  San 
Francisco  Airport. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Allotment,  in  amount  $89,462.00,  to  submit-.  Departmental  Work 
Orders  for  Routine  Maintenance  on  a  semi-annual  basis,  January 
1  to  June  30,  1943. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  ^77— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  in  amount  $1,305.08,  in  favor  of  Pacific 
Pavements  Co.  Ltd.,  under  SFWD  Contract  No.  339-Repairing 
of  street  or  sidewalk  openings  where  paving  has  been  removed, 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  ^78-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controllers  certification  of  Municipal  Railway 
Request  for  Additional  Allotment  in  amount  $7»312«5°>  to 
provide  for  the  encumbrances  of  Departmental  Work  Orders 
issued  for  period  of  six  months- January  lr  1943  to  June  JO, 

1943. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^79— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Hetch  Hetchy  Water 
Supply,  Power  and  Utilities  Engineering  Bureau  Request  for 
Additional  Allotment  in  amount  $786.50,  to  provide  for  sub- 
mission of  work  orders  in  favor  of  the  Retirement  System  for 
Workmen's  Compensation  for  the  six  months  period  ending  June 
30,  1943. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  r^80— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Public  Utilities 
Commission-Bureau  of  Light,  Heat  and  Power  Requests  for 
Additional  Allotment,  as  follows: 

Additional  Allotment  in  amount  $7,750.00,  to  provide  for  the 
submission  of  Departmental  Work  Orders  for  the  six  months 
p  eriod  ending  June  30,  1943. 

Additional  Allotment  in  amount  $24,395.79*  to  provide  for  en- 
cumbrances for  gas  and  electricity  for  month  of  December,  1942» 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  S^Ol— 

RESOLVED,  That  this  Commission  approves  Recommendation  for 
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Contract  Payment,  in  amount  $3»375»00»  payable  to  Peter 
Sorensen,  under  Airport  Contract  No.  70-Constructing  a  Portion 
of  Seaplane  Harbor  Road  at  San  Francisco  Airport, 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5^82— 

RESOLVED*  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  860  in  amount  $4, 824.96,  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
$12,106.71,  in  favor  of  Pacific  Pipe  Line  Construction  Company 
under  SFWD  Contract  No.  JlOC-Laying  44f?  Steel  Cross  Town  Dis- 
charge Main. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^8^— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  accept  a  deed  from  the 
Pacific  Portland  Cement    Company,  a  corporation,  or  the  legal 
owner,  to  440  acres  of  tideland,  situated  in  the  County  of  San 
Mateo,  State  of  California,  said  property  being  required  for 
the  San  Francisco  Airport,  ana  that  the  sum  of  $22,000.00  be 
paid  for  said  land  from  Appropriation  No.  99-900-58. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^84— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Airport  Request  for 
Departmental  Intra  Fund  Transfer,  in  amount  $22,000,00,  from 
various  sub-appropriations  under  the  Airport  Bond  Fund,  to 
credit  of  Appropriation  No.  99-900-58-Land,  to  provide  for 
purchase  of  440  acres  of  land  from  the  Pacific  Portlana  Cement 
Company  for  use  of  the  San  Francisco  Airport. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  r^8r,~ 

R2 SOLVED  That  this  Commission  approves  anc  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount  $4,000.00,  from  the  un- 
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appropriated  balance  of  funds -Municipal  Railway,  to  credit  of 
Appropriation  No.  265-126-OO-Military  Leave,  to  provide  for 
month  of  January,  1943*  payments  of  military  leave. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^86-- 

WHEREAS,  the  Public  Utilities  Commission  has  heretofore  re- 
quested Frank  Mc  Laughlin  to  proceed  to  the  City  of  Washington 
for  the  purpose  of  making  such  investigations  and  adjustments 
as  may  be  necessary  to  end  the  litigation  between  the  govern- 
ment of  the  United  States  and  the  City  and  County  of  San  Fran- 
cisco in  regard  to  Treasure  Island,  which  the  UnitedStates  Navy 
claims  to  be  desirous  of  obtaining  for  a  permanent  naval  base; 
and, 

WHEREAS 9    the  proper  appropriation  has  been  recommended  by 
this  Commission  to  care  for  the  traveling  and  per  diem  expenses 
of  said  Frank  Mc  Laughlin  in  accordance  with  the  provisions  of 
the  Charter  and  the  ordinances  of  the  City  and  County  of  San 
Francisco;  and, 

WHEREAS,  no  compensation  has  been  recommended  or  provided 
for  said  Frank  Mc  Laughlin  for  his  services  to  this  Commission 
and  to  the  City  and  County  of  San  Francisco  in  the  matter  which 
has  been  committed  to  him: 

NOW,  THEREFORE,  3E  IT  RESOLVED,  That  this  Commission  does 
hereby  retain  said  Frank  Mc  Laughlin  for  the  purpose  of  making 
such  investigations  and  recommending  such  adjustments  to  this 
Commission  as  he  may  deem  proper  for  the  purpose  of  ending  the 
pending  litigation  between  the  United  States  of  America  and  the 
City  and  County  of  San  Francisco  in  regard  to  the  permanent 
occupancy  of  Treasure  Island  by  the  Navy,  and  the  compensation 
of  said  Frank  Mc  Laughlin  is  hereby  fixed  at  $50.00  per  day  for 
each  and  every  day  occupied  in  said  negotiations  not  to  exceed 
thirty  days.    The  said  sum  to  be  paid  to  said  Frank  McLaughlin 
to  be  paid  from  Appropriation  No,  164-266-00,  heretofore  made 
by  the  Board  of  Supervisors  to  this  Commission  to  meet  legal  and 
incidental  expenses  in  the  condemnation  suit  of  United  States 
of  America  v.  City  and  County  of  San  Francisco  for  the  acqui- 
sition of  Treasure  Island;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  Utilities  be, 
and  he  is,  hereby  authorized  to  enter  into  an  app  ropriate 
contract  with  said  Frank  Mc  Laughlin  to  carry  out  the  purposes 
of  this  resolution  to  the  end  that  Public  Utilities  Commission 
Resolution  No.  5369  be  carried  out. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  5^87— 


WHEREAS,  Morris  Putterman  has  filed  a  claim  against  the 
City  and  County  of  San  Francisco  in  the  sum  of  Four  Hundred 
Fifty  (#45°*°°)  Dollars  for  alleged  injuries  to  his  person  and 
damage  to  his  automobile  arising  out  of  an  accident  at 
Arguello  and  Geary  Boulevards  November  12,  1942,  wherein  his 
automobile  was  struck  by  Municipal  Railway  B  line  car  No,  206; 
and, 

WHEREAS,  as  a  result  of  this  accident,  the  said  Morris 
Futterman  allegedly  suffered  laceration  of  the  scalp,  a  possible 
cerebral  concussion  requiring  medical  care;  and  his  automobile 
was  damaged  to  the  extent  requiring  repairs  costing  ^l6o.60; 
and, 

WHEREAS,  Thos  B.  Johnson,  Claims  Adjuster  of  the  Municipal 
Railway  has  explained  these  facts  and  circumstances  to  Mr. 
Lewis  Fm  Byington,  President  of  the  Public  Utilities  Commission 
and  Mr.  Jbhnson  recommends  that  the  sum  of  Four  Hunared  Fifty 
($450*00)  Dollars  be  paid  to  the  said  claimant,  which  recommen- 
dation is  concurred  in  by  Mr.  Edmond  P.  Bergerot,  Deputy  City 
Attorney: 

NOW,  THEREFORE,  3E  IT  RESOLVED^  That  the  City  Attorney  be 
and  he  is  hereby  authorized  and  directed  to  fully  compromise 
and  settle  all  claims  for  damages  held  by  the  said  Morris 
Futterman  against  the  City  and  County  of  San  Francisco,  for 
the  sum  of  ^450. 00;  and  the  Controller  is  authorized  and  re- 
quested to  draw  his  warrant  in  said  sum  in  payment  therefor. 


THEREUPON  THE  MEETING  ADJOURNED. 


Asst .Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


356th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  232  -  CITY  HALL  -  DECEMBER 
21,  1942. 

********************** 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer, 
John  P.  Mc  Laughlin  and  Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  355th  regular  meeting  of  the  Com- 
missioner were  approved. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  ^88-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Municipal  Railway  Re- 
quest for  Departmental  Intra  Fund  Transfer,  in  amount  $365.00, 
from  Appropriation  No.  265-900-02-Services  of  Other  Depart- 
ments-Department of  Public  Works,  to  credit  of  Appropriation 
No.  265-900-05-Services  of  Other  Departments-Public  Utilities 
Commission  to  provide  for  services  of  J.  K.  Harwood,  Con- 
struction Engineer,  curing  the  month  of  January,  1943,  due  to 
illness  ol  F.  J.  Sheehan,  Maintenance  of  Way  Engineer. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

-.-RESOLUTION  NO.  r^8q~ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  San  Francisco  Water 
Department  Request  for  additional  allotment  in  amount  $9,700.34, 
to  provide  for  necessary  funds  for  certification  of  department- 
al work  orders  for  the  period  of  January  1,  1943  t0  June  3°» 
1943. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  TOO-- 

RESOLVED,  That  the  Public  Utilities  Commission  enters 
into  a  lease  with  the  United  States  of  America  and  that  Lewis 
P.  Byington,  President  of  the  Commission  is  authorized  hereby 
to  sign  said  lease  for  and  on  behalf  of  the  Commission.  Under 
the  terms  of  said  lease,  the  United  States  of  America  shall 
have  the  use  of  Hangars  No,  2,  No.  3  and  two  sections  of  No.  5, 
the  Fire  House  and  Comfort  Station,  and  the  land  comprising 
the  San  Francisco  Airport  in  San  Fkteo  County,  California,  ex- 
cepting therefrom  all  areas  heretofore  leased  and  now  used 
by  civil  airline  transport  operators. 

The  term  of  said  lease  shall  be  from  February  5»  1942  to 
June  30>  1942  at  a  rental  of  $1.00  per  year  with  an  option 
to  extend  the  term  of  said  lease  for  the  fiscal  year  beginning 
July  1,  1942  and  ending  June  30,  1943,  and  from  year  to  year 
thereafter  at  a  rental  of  $1.00  per  year,  but  not  to  exceed 
a  period  of  six  months  after  the  termination  of  war* 

This  leas'e  supersedes  informal  agreement  w868-eng,  43^7  > 
dated  February  5,  1942  and  any  or  all  formal  or  informal 
agreements  entered  into  between  the  City  and  County  of  San 
Francisco  and  the  United  States  of  America  relating  to  the 
San  Francisco  Airport  properties  described  in  said  lease. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^91— 

WHEREAS,  Edith  Morrison  alleges  that  on  the  2nd  day  of 
June,  1941*  while  riding  on  a  Municipal  Railway  street  car,  at 
or  in  the  intersection  of  Geary  and  Webster  Streets,  said 
street  car  collided  with  a  truck  and  tractor  being  operated  by 
the  California  Motor  Express,  Ltd,;  and, 

WHEREAS^  by  reason  of  the  happening  of  said  alleged 
collision,  said  Edith  Morrison  suffered  certain  personal  in- 
juries; and, 

WHEREAS,  suit  was  filed  against  the  City  and  Coi^ty  of 
San  Francisco  in  the  sum  of  $1,891,50;  and, 

WHEREAS,  on  the  1st  day  of  December,  1942,  a  judgment 
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against  the  City  and  County  of  San  Francisco  was  rendered 
by  Honorable  Frank  W«  Dunn,  Judge  of  the  Municipal  Court,  in 
the  sum  of  $597 • 85,  and  $10.75  costs;  and, 

WHEREAS,  the  City  Attorney  does  not  believe  that  an 
appeal  from  said  judgment  is  advisable  and  so  advises  this 
Commission: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and  directed 
to  secure  an  abstract  of  judgment  and  a  full  satisfaction  of 
the  payment  of  said  judgment  from  the  said  Edith  Morrison  in 
the  sum  of  $597.85  and  $10,75  costs;  and  the  Controller  is 
authorized  and  requested  to  draw  his  warrant  in  the  total  sum 
of  $608.60  in  payment  thereof. 


THEREUPON  THE  COMMISSION  ADJOURNED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


357th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  232  -  CITY  HALL  -  DECEMBER 
28,  I942. 


Present:  Commissioners  Lewis  F.  Byington,  George  Filmer  and 
Sam  Mc  Kee 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  minutes  of  the  356th  regular  meeting  of  the  Com- 
mission held  December  21,  1942  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^92-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  K  etch  Hetchy  Water 
Supply,  Power  ana  Utilities  Engineering  Bureau  Request  for 
Additional  Allotment,  in  amount  $53,237.50,  to  provide  for  sub- 
mission of  departmental  work  oraers  for  routine  maintenance 
and  workmen's  compensation  benefits  on  a  six  months  basis  for 
the  periOQ  of  January  1  to  June  30,  1943;  and, 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  5376  of 
December  14,  1942,  which  requested  allotment  in  amount 
^o9»4^2.00  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^QV> 

RESOLVED,  That  tl  is  Commission  approves  and  hereby  accepts 
the  work  as  satisfactorily  completed  in  accordance  with  plans 
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and  specifications;  approves  Creait  Order  No,  862  in  amount 
$2,878.99,  being  the  difference  between  estimated  and  actual 
quantities; approves  Certificate  of  Acceptance  and  Pinal  Payment 
in  amount  $3,977.21,  payable  to  Travis  M.  Boone,  under  SFWD 
Contract  No.  342-Gathering,  Dehydrating  and  Delivering  of  the 
Walnut  Crop  on  the  Sunol  Walnut  Orchard. 

On  motion  of  Commissioner  Mc  Kee,  seconaed  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  S^Q4~ 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  1  in  amount  ■$650.00,  in  favor  of 
Frank  Mc  Laughlin,  for  services  rendered  in  proceeding  to 
Washington,  D.C.,  and  making  investigations  for  the  purpose  of 
making  recommendation  to  the  Commission  for  adjustment  of  pend- 
ing litigation  between  the  United  States  of  America  ana  the 
City  and  County  of  San  Francisco  re,  permanent  occupancy  of 
Treasure  Island  by  the  Navy, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  Sgfir- 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and   Utilities  Engineering  Bureau 
has  recommended  the  granting  of  a  certain  revocable  permit 
for  use  and  occupancy  of  land  and    property  under  control  of 
the  Ketch  Hetchy  Water  Supply  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  saia  revocable  permit 
ana  authorizes  the  execution  of  the  same  as  follows: 

TO:::  AMERICAN  WOMEN'S  VOLUNTARY  SERVICES 

Permit  to  occupy  land  owned  by  the  City  and  County  of  San 
Francisco  in  that    portion  of  the  proposed  Glen  Park  Reservoir 
Site  bounded  by  O'Shaughnessy  Boulevard,  Thirtieth  Street, 
Hoffman  Avenue,  Twenty-Eighth  Street,  Burnett  Avenue  ana 
Portola  Drive  in  the  City  and  County  of  San  Francisco  for 
agricultural  purposes. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  S?)96— 

WHEREAS,  the  Belair  Shipyard,  San  Mateo  County  has  made 
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application  to  the  San  Francisco  Water  Department  for  service 
installation  and  for  water  supply  for  the  said  Belair  Ship- 
yard; and, 

WHEREAS,  the  said  Belair  Shipyard  is  engaged  in  the  vvar 
effort  and  the  proper  operation  of  the  plant  requires  the  , 
immediate  installation  of  water  service  and  meters;  and, 

WHEREAS,  time  will  not  permit  of  the  preparation  of  plans 
and  specifications  and  aovertising  for  bids  under*  public 
contract: 


NOW,.  THEREFORE,  BE  IT  RESOLVED,  That  in  consonance  with 
Ordinance  No,  9.0871,  Section  10,  to  aid  in  the  prosecution 
of  the  war  effort  on  the _part  of  the  said  Belair  Shipyard, 
this  Commission  declares  the  existence  of  an  emergency  in 
connection  with  the  service  installation  and  water  supply  and 
hereby  determines  that  the  most  expeditious  manner  of  meeting 
said  emergency  is  to  direct  the  Onager  of  Utilities  and  he 
is  hereby  directed  to  obtain  the  necessary  labor,  materials 
and  equipment  for  said  work  in  the  most  direct  manner  con- 
sistent with  the  City's  employment  and  purchasing  methods: 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby 
requestea  to  certify  Departmental  Work  Order  in  amount 
51,600.0C  to  provide  for  service  installation  and  water  supply 
to  said  Belair  Shipyard  as  hereinabove  indicated. 

On  motion  of  Commissioner  Mc  Kee, ' seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  ^7— 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors,  a 
supplemental  appropriation  of  funds  in  amount  $344,000.00, 
from  the  funds  of  the  Municipal  Railway,  to  credit  of  the 
following  appropriations,  and  to  create  the  positions  of 
25-S102  Conductors,  50-SIO3  Conductors  (Female)  and  25-SIO4 
Motormen  In  the  said  Municipal  Railway, 

APPROPRIATION 

265-120-GO-Temporary  Salaries  $  7,500.00 

265-I 30-00- Wages  225,000.00 

265-135-OO-Sick  Leave-Per  Diem  Employees  10,000,00 

265-200-00-Contractual  Services  10,000.00 

265-300-OO-Materials  and  Supplies  20,000.00 

265- 231-00- Powe  r  40 , 000 . 00 

265-804-OO-Passenger  and  Damage  Claims  20,000.00 

265-860-00- Pens ion  and  Retirement  Allowances  11,500.00 

Above  appropriation  is  necessary  aue  to  large  increase  in 
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travel  and  the  paying  of  penalty  overtime;  it  is  therefore 
necessary  to  provide  for  additional  employments,  contractual 
services,  power,  materials  and  supplies,  pension  and  retire- 
ment allowances,  passenger  and  damage  claims  in  order  to  meet 
the  increased  demand  for  service  to  be  proviaed  by  the  said 
Municipal  Railway. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc'Kee,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  ^98— 

WHEREAS,  Nellie  Rowell  has  filed  a  claim  against  the  City 
and  County  of  Sam  Francisco  in  the  sum  of  Six  Hundred  Dollars 
($600.00)  for  alleged  injuries  arising  out  of  an  accident  at 
Market  and  Church  Streets,  on  January  7»  when  she  was 

struck  by  a  '?JT?  car  No.  105;  and, 

WHEREAS,  as  a  result  of  this  accident,  wherein  the  said 
Nellie  Rowell  was  thrown  to  the  pavement  and  is  alleged  to 
have  suffered  contusion  of  the  right  side  of  the  face,  an  in- 
jury to  her  right  foreheac,  an  impairment  of  the  right  eye, 
and  an  injury  to  the  left  ankle,  requiring  hospitalization  and 
medical  servlCS;  and, 

WHEREAS,  Thos.  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway  has  explained  these  facts  and  circumstances  to  Mr. 
Lewis  F.  Byington,  President  of  the  Public  Utilities  Com- 
mission and  Mr.  Johnson  recommends  that  the  sum  of  Four  Hundred 
Dollars  ($400,00)  be  paid  to  the  said  claimant,  which  recommen- 
dation is  concurred  in  by  Mr.  Henry  Heidelberg,  Deputy  City 
Attorney: 

NOW,  THEREFORE ,  3E  IT  RESOLVED,  by  this  Commission  that 
the  said  City  Attorney  be  and  he  is  hereby  authorized  ana 
directed  to  fully  compromise  anc  settle  all  claims  for  damages 
held  by  the  said  Nellie  Rowell  against  the  City  and  County  of 
San  Francisco  for  the  sum  of  Four  Hundred  Dollars  ($400.00)  and 
the  Controller  is  authorized  and  requested  to  craw  his  warrant 
in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  Mc  Kee,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  aaopted  unanimously: 

— RESOLUTION  NO.  5 

WHSREAS,  it  is  allegea  that  while  Harry  Kermoian  was 
riding  as  a  passenger  on  a  Municipal  Railway  ??C'?  line  car,  on 
the  l8th  day  of  February,  1542,  that  said  car  came  into 
collision  with  a  cement  truck  owned  tr  Miles  and  Sons;  and, 
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WHEREAS »  by  reason  of  the  happening  of  said  accident  Harry 
Kermoian  alleges  that  he  suffered  a  fracture  of  the  5th,  7th 
and  8th  ribs  and  a  cardiac  impairment  manifested  by  tachycardia; 
with  severe  shock  to  his  nervous  system;  and, 

WHEREAS,  suit  was  filed  against  the  City  and  County  of  San 
Francisco  and  against  Miles  and  Sons,  the  operators  of  said 
truck  in  the  sum  of  ^5,000.00;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway,  and  Miles  and  Sons  have  agreed  upon  a  settlement 
subject  to  the  approval,  as  far  as  the  City  and  County  of  San 
Francisco  is  concerned,  of  this  Commission  for  all  claims  for 
damages  held  by  said  Harry  Kermoian;  said  settlement  being  in 
the  sum  of  $1300. 00,  the  City  and  County  of  San  Francisco  paying 
5650,00  and  Miles  ano  Sons  paying  a  like  sum,  and  the  City 
Attorney  advises  this  Commission  that  under  all  the  circumstan- 
ces of  this  case,  in  his  opinion,  said  sum  of  5650.OO  to  be  paid 
by  the  City  and  County  of  San  Francisco  is  a  reasonable  sum  to 
be  paid  in  this  case: 

NOW,  THEREFORE,  3E  IT  RESOLVED  by  this  Commission,  that 
the  City  Attorney  be,  and  he  is  hereby  authorized  and  directed 
to  fully  compromise  and  settle  all  claims  for  damages  held  by 
Harry  Kermoian  against  the  City  and  County  of  San  Francisco  for 
•the  sum  of  5650,00  and  the  Controller  is  authorized  and  re- 
quested to  draw  his  warrant  in  said  sum  in  payment  therefor, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Kee,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  E.  0.  Cahill,  as  Manager  of  Utilities  and  Thomas 
3.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  have 
approved  the  settlement  of  the  claim  of  W.  Gordon  Kazlett  and 
Jeanne  B.  Hazlett  against  the  City  and  County  of  San  Francisco 
in  the  sum  of  566.28: 

THEREFORE,  3E  IT  RESOLVED,  by  this  Commission  that  said 
settlement  is  hereby  approved. 


THEREUPON  THE  MEETING  ADJOURNED. 


— RESOLUTION  NO.  S400-- 
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